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The taking of the lands, reservoirs, aqueducts, pipe lines and 
other water works of the city of Boston, westward of the Chestnut 
Hill Reservoir, and other minor takings, has involved a great deal 
of additional labor. 

Papers have been prepared for the settlement of 121 cases during 
the year. Many of these settlements involved the titles of two or 
more parcels, one of them as many as eleven separate parcels of 
land. Many of the titles were found defective, and required the 
obtaining of releases, and, in some cases, the conduct of proceedings 
in the probate and other courts for the necessary authority to per- 
fect the title. 

There were twelve takings of lands and easements under the right 
of eminent domain given to the Board under the statutes of 1895, 
in addition to the takings, on Jan. 1, 1898, of the water works of 
the city of Boston and of Spot Pond and the lands immediately sur- 
rounding the pond. 

In order to prepare for the takings to be made from the city of 
Boston, it was necessary to examine all the takings which had been 
made by the cities' of 'Boston and'Charlestowfi for the purposes of 
water supply from the year 1846 to the present time, and also all 
the deeds to and from the cities of Boston and Charlestown in the 
counties of Middlesex, Norfolk and Worcester. These deeds have 
been copied for preservation, necessary plans have been made and 
compiled, and the various parcels have been properly plotted upon 
the plans. 

The work required for the taking of the Spot Pond lands was 
similar, but much less in amount. 

The preliminary examination of titles of the land to be taken for 
the Wachusett Reservoir and Aqueduct have now been substantially 
completed in the registries, but * considerable additional work is 
required in most cases when a settlement is reached and the title is 
perfected for the purpose of a release by the owners. 

Beside the foregoing examinations, considerable work has to be 
done from time to time in other portions of the Metropolitan Dis- 
trict, as rights and easements are required in connection with the 
laying of pipe lines and other local work. 

The examination of titles, the various investigations, the copying 
required and the preparation of the various papers have called for the 
additional employment, for more or less time, of the following-named 
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examiners : Walter M. Lindsay, Samuel H. Longley, Herbert S. 
Riley, James A. Saxe, Frank E. Bradish, Walter Soren, Miss 
AUine E. Marcy and Miss Celia M. Tibbetts. Three stenographers 
and typewriters have been regularly employed, and, in addition, 
three others have been employed temporarily. 

(4) Police. 

In accordance with the requirement of chapter 488 of the Acts 
of the year 1895, that the Board should furnish, without charge, to 
the towns within which any work is done under the authority of the 
act, such additional police protection as might be necessary in con- 
sequence of such work, the Board has provided for the maintenance 
of police oflScers about the Sudbury Reservoir, along the line of 
the Wachusett Aqueduct and at the proposed Wachusett Dam and 
Reservoir, as follows : — 

Sudbury Reservoir, 

Soutbborough, 15 officers. 

Marlborough, • « 9 *' 

Wachusett Aqueduct and Reservoir, 

Clinton, 5 officers. 

Berlin, 8 " 

Northborongh, 7 *• 

Bojlston and West Boylston, ..... 2 " 



Total number, ..*••.. 46 ** 

The officers in Southborough were appointed, as required by the 
agreement formerly made by the city of Boston with the selectmen 
of the town of Southborough, by the selectmen, and the officers in 
the city of Marlborough were appointed by the mayor of that city, 
subject to the confirmation of the Board, and were under the super- 
vision of the chief of police of Marlborough. The officers in the 
towns of Clinton, Berlin and Northborough were appointed by the 
selectmen of the respective towns, with the consent of the Board, 
those at Clinton being under the control of the chief of police of 
that town, and those in the towns of Berlin and Northborough 
being under the direction of Isaac M. Drew, appointed by the 
Board. Frank H. Baldwin, who is also a deputy sheriff for the 
county of Worcester, was designated by the Board to act as its 
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officer in the towns of Boylston and West Boylston, and he has 
also a general oversight and care of the property of the Board in 
these towns. 

Headquarters for the police for the district of the Wachusett 
Aqueduct have been maintained at South Berlin. Police head- 
quarters for the region of the Sudbury Reservoir have been con- 
tinued at Fayville in Southborough, in a building belonging to the 
Commonwealth. One of the buildings on Clarendon Street in 
West Bo^'lston, which had been purchased by the Board, was set 
apart as a police station for Boylston and West Boylston, and has 
been equipped for the purpose, and an officer has been put in charge 
there as assistant to Mr. Baldwin. 

The Board expressed to the town of Clinton a willingness to 
make a payment of the sum of $1,500 toward defraying the ex- 
penses of improved police quarters in that town, with the under- 
standing that this amount should be the share of the Commonwealth. 
This appropriation, however, has not yet been accepted 'by the 

town. 

(5) Offices and Buildings. 

The office of the Board and of the administration department has 
been maintained at No. 3 Mt. Vernon Street in Boston, and the 
remainder of this large building has been devoted to the uses 
of the conveyancing and the engineering departments. The six 
stories of this building, however, have been inadequate for all these 
purposes, and application has been made to the Governor and 
Council for the use of the upper stories of the adjoining building. 
No. 2 Mt. Vernon Street. The proximity of these buildings to the 
State House, their convenient situation for the many visitors who 
come from the towns so directly interested in the various operations 
of the Board, the opportunity afforded by the building for light both 
in front and in rear, and the large amount of floor room to be 
obtained, have rendered them especially adapted to the work of the 
Board, and quarters of equal capacity and of like conditions could 
not be obtained except by a large expenditure. 

A room in Worcester at convenient access to the Registry of 
Deeds has been in use for the title examiner in Worcester County 
and his assistants. 

The office building, which was in process of erection a year ago 
in Clinton, has been completed, and affords excellent facilities for 
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the engineering forces which are required in the vicinity of the 
Wachuj^ett Dam and Reservoir. The building is spacious, is itself 
suflSciently fire-proof, in connection with a large brick and iron 
vault, to secure the safety of the plans and other papers, and is 
reasonably easy of access to the sections where the work is to be 
carried on. The building cost for its- erection $9,866.87, and the 
additional sum of $3,609 was paid for the land. It will be required ' 
for the purposes of the Board for many years, at least, to come, and 
perhaps may permanently remain as the headquarters of engineer- 
ing operations in this section. 

Branch offices for the engineering department have been main- 
tained in West Boylston, Northborough and Southborough. 

Pipe yards for receiving and storing the pipes received from the 
various foundries have continued to be maintained, one at Edge- 
worth in Maiden, on the line of the Boston & Maine Railroad, one 
at Park Street in Somerville, and another at the end of Windsor 
Street on the boundary between Somerville and Cambridge, on the 
line of the Fitchburg Railroad. A pipe yard for the southern sec- 
tion was iestablished in Brighton on the line of the Boston & Albany 
Railroad, near the Brighton station, and another on the line of the 
Providence branch of the New York, New Haven & Hartford Rail- 
road, a short distance from the Forest Hills station. The Som- 
erville pipe yard at the end of Windsor Street was, however, 
discontinued at the end of the year. 

(6) Barnes of Dams^ Reservoirs and Aqueducts. 

The Board, in anticipation of the takings to be made of the 
works of the city of Boston, deemed it advisable to change in some 
respects the designations which had been applied to the various 
dams, reservoirs and aqueducts, not only of those built by the city 
of Boston, but of those in process of construction by the Board. 
They have accordingly adopted the following nomenclature, which 
is to apply in the future : — 

Wachusett Dam, — - The proposed dam to be erected at Clinton 
on the South Branch of the Nashua River. 

Wachusett Reservoir. — The proposed reservoir to be built upon 
the South Branch of the Nashua River, extending from the dam at 
Clinton, through Boylston and West Boylston, and into Sterling, 
hitherto called the Nashua Reservoir. 
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Wachiisett Aqueduct. — The aqueduct hitherto called the Nashua 
Aqueduct, including the tunnel, covered aqueduct and open chan- 
nel, extending from the dam at Clinton to the new Sudbury Reser- 
voir in Southborough and Marlborough. 

Sudbury Reservoir. — The reservoir begun by the city of Boston 
and just completed by the Board in Southborough and Marlborough, 
hitherto known as Reservoir No. 5. 

Sudbury Dam. — The dam in Southborough, hitherto known as 
Dam No. 5. 

Fraraingham Dam N'o. 1. — The dam in Framingham in the 
Boston Sudbury system, hitherto known as Dam No. 1. 

Framingham Heservoir N'o. 1. — The reservoir in the Boston 
Sudbury system in Framingham, hitherto known as Basin No. 1. 

Framingham Dam JVo. 2, — The dam in Framingham, hitherto 
known as Dam No, 2. 

Framingham Reservoir No, 2. — The reservoir in Framingham 
and Ashland, hitherto known as Basin No. 2. 

Framingham Dam No. 3. — The dam in Framingham, hitherto 
known as Dam No. 3. 

Framingham Reservoir No. 3. — The reservoir in Framingham 
hitherto known as Basin No. 3. 

Ashland Dam. — The dam in Ashland in the Boston-Sudbury 
system, hitherto known as Dam No. 4. 

Ashland Reservoir. — The reservoir in Ashland, hitherto known 
as Basin No. 4. 

HopTcinton Dam. — The dam in the Boston-Sudbury system in 
Ashland, near Hopkinton, hitherto known as Dam No. 6. 

Hopkinton Reservoir. — The reservoir in Hopkinton and Ash- 
land, hitherto known as Basin No. 6. 

Whitehall Dam. — The dam at the Whitehall Pond in Hopkinton. 

Whitehall Resei^oir. — The reservoir in Hopkinton, hitherto 
known as Whitehall Pond. 

The Cochituate Lake, the Cochituate Aqueduct, the Sudbury 
Aqueduct, the Chestnut Hill Reservoir and Spot Pond will here- 
after continue to be designated by the names by which they have 
previouly been called. 
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II. Duties imposed upon the Board. 

The Metropolitan Water Act, chapter 488 of the Acts of the year 
1895, made it the duty of the Board to construct, maintain and 
operate a system of water works, in accordance with plans and 
recommendations submitted by the State Board of Health in that 
year ; and the Board was required to provide a sufficient supply of 
pure water for the cities of Boston, Chelsea, Everett, Maiden, Med- 
ford, Newton and Somerville, and the towns of Belmont, Hyde 
Park, Melrose, Revere, Watertown and Winthrop. The Act fur- 
ther requires that other cities and towns, any part of which are 
within ten miles of the State House, shall be admitted into the Met- 
ropolitan Water District on such payment of money as the Board 
shall determine, and also provides for supplying water to water 
companies owning pipes and water systems in towns within said ten 
miles, and for permitting the Board to furnish water to still other 
cities and towns and water companies. 

The Legislature authorized the issue of bonds to the extent of 
$27,000,000, the proceeds to be applied to carrying out the pur- 
poses of the Act. 

The great features of the scheme were the construction of a dam 
and storage reservoir upon the South Branch of the Nashua River, 
the taking the waters of that river and diverting them into the 
Sudbury system of the city of Boston, and the making the waters 
of the South Branch of the Nashua River, in connection with the 
waters of the Cochituate and Sudbury systems, belonging to the 
city of Boston, available for the whole Metropolitan District as 
their future water supply. 

in. Work of Construction. 
(i) Wdchusett Dam and Reservoir, 

Little has been done toward the actual construction of theWachu- 
sett Dam and Reservoir, formerly referred to as the Nashua Dam 
and Reservoir. The engineering department has, however, been 
constantly employed in the necessary investigations preliminary to 
the adoption of plans and in the making of plans and surveys. 

Sufficient borings of the river have been made so that the actual 
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site of the proposed dam has been fixed. Many borings have beeti 
made and test pits dug for fixing definitely the location of the north 
and south dikes, and various investigations made of the nature of 
the gravel and sand and of the permeability of the soil. It is 
expected that the plans will be completed and a portion of the con- 
tracts be made for the construction of the north dike and of the 
large dam during the coming year. 

Surveys have been continued and nearly completed of the area 
which is to be submerged, and of a large extent of territory which 
will form the margin of the proposed reservoir. The entire area 
to be submerged has been plotted for the purpose of laying out sec- 
tions preliminary to the letting of the contracts for the removal of 
the soil, and estimates have been made of the amount of soil which 
must be excavated. Something more than a square mile of the area 
has also been cleared by the removal of wood and timber and the 
burning of the brush. 

Considerable progress has been made in the construction of 
the new road which is to take the place of the River Road, so 
called, between Clinton and Boylston. A portion of the road in 
Boylston, considerably more than a mile long, has been completed, 
and plans have been made for the building of the road from the 
Lancaster Mills in Clinton to connect with the completed portion 
in Boylston. 

A temporary dam has been constructed in Clinton, just above 
the site of the great dam to be built, which is not only a necessary 
preliminary to the construction of the great dam, but is also suflScient 
to enable the diversion of the water of the river into the Wachusett 
Aqueduct. 

In order to construct the temporary dam and to make the connec- 
tion with the aqueduct, it was necessary to tear down the dam of the 
Lancaster Mills, and to supply the corporation with the water which 
the Act required to be furnished them after the diversion of the 
river ; and accordingly a main pipe was laid from the temporary 
dam to the main building of the corporation. 

No taking of the waters of the river was made during the year, 
and the only taking of land was of a small area of 28^ acres, much 
of which were at the bottom of the Lancaster Mill Pond, and laid 
bare by the construction of the dam. The draining of the pond 
furnished the necessary opportunity for the removal of the soil 
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from the bottom of the pond, and the work of stripping the soil 
from the bottom of the great reservoir has been so far begun. 

The continued examinations made for the purpose of fixing the 
location of the north dike have shown that it is a necessity to take 
the whole of the Catholic cemetery in Clinton. At an early period 
it had been hoped that this necessity might be avoided, or that at 
least a very small portion of the cemetery only would be required. 
Further investigations, however, proved that a considerable portion 
would be submerged, and the remainder of the cemetery would be 
so near the water line that all considerations required the removal 
of the entire cemetery ; and the Board was reluctantly compelled to 
decide upon its removal. The work of removing a large number 
of bodies is a difficult one, but every means will be taken to effect 
the removal without disagreeable results, and with proper consid- 
eration for the remains of the deceased and the feelings of the 
relatives and friends. 

The following is a summary of the expenditures on account of 
the Wachusett Dam and Reservoir : — 



For Thirteen 

Months, ending 

Dec. 81, 1897. 



From Beginning of 

Work, and ending 

Dec. 81, 1897. 



Contracts for construction, .... 

Real estate : — 
Mill property and water rights, 
Other property for reservoir and margins, 

Engineering, 



Preliminary and additional work and other ex- 
penses, 



125,893 19 



246,000 00 

361,586 75 

57,117 44 



114,858 56 



1805,455 94 



125,893 19 



1,011,000 GO 
459,750 75 
104.744 72 



164,668 30 



(1,766,056 96 



(2) Wachusett Aqueduct. 

The Wachusett Aqueduct, which has been hitherto called the 
Nashua Aqueduct, was begun early in the year 1896. The work 
first begun was the construction of the 2 miles of tunnel in Clinton 
and Berlin, then followed the building of the covered masonry 
conduit extending 7 miles farther, through Berlin, Northborough 
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and Marlborough, and finally the construction of the open channel, 
which extended the last 3 miles to the reservoir in Southborough. 

The contract for the construction of the 2 miles of tunnel was 
very satisfactorily completed in November, 1897. The tunnel is 
made capable of conveying 300,000,000 gallons of water daily. 
It is built entirely through rock, and for about one-half of the 
distance the rock was found to be so compact as not to require a 
lining. The lining, where required, is faced with brick. The 
grade of the tunnel is 1 foot in 5,000 feet. 

The contract for the 7 miles of the covered masonry conduit, 
except for the bridge over the Assabet Kiver, though let in several 
sections, was undertaken entirely by a single contractor. The 
carrying out of the contract was found to involve in several sections 
considerably more difficulty than was anticipated at the outset, but 
the entire contract was successfully completed before the close of 
the year 1897. The grade of the conduit is 1 foot in 2,500 feet. 

The construction of the bridge over the A&sabet River, 359 feet 
in length, was made a separate contract, and was undertaken, and 
was successfully accomplished on Sept. 1, 1897, considerably before 
the time allowed for its completion. 

The construction of the 3 miles of open channel was last begun, 
and the work also encountered unexpected difficulties, so that it 
was not, as anticipated, absolutely completed by the end of the 
year 1897, but had, however, so nearly reached completion that no 
doubt is felt that it will be ready to receive the water, when required, 
from the Nashua River. 

The following table shows the expenditures on account of the 
Wachusett Aqueduct : — 



For Thirteen 

Months, ending 

Dec. 81, 1897. 



From Beginning of 

Work, and ending 

Dec. 31, 1897. 



Contracts for coDstruction, 

Real estate settlements, 

Engineering, . 

Preliminary and additional work and other ex- 
penses, 



11,089,356 05 
19,585 00 
78,912 70 

36,607 89 



11,224,461 64 



Jl,293,878 66 

31,922 50 

139,902 88 



57,452 07 
$1,523,156 11 
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It is estimated that the sum of $13,450 will be required for the 
completion of the open channel. Some additional work will be 
required in the way of levelling, loaming and grassing portions 
of the aqueduct, and a small amount will be required for the settle- 
ment of additional land damages. 

The settlements for land damages have been effected in 29 cases, 
and the number unsettled is 44. 

In some cases it has been found that the construction of the 
aqueduct in lower lands has caused a temporary failure of the water 
supply of adjoining estates, and in other cases there seems to have 
been a permanent failure of the water supply. In most of the latter 
cases the Board has given new supplies by the construction of a well 
and laying of a line of water pipe. 

(3) Sudbury Dam and Reservoir, 

The only portions of the Sudbury Reservoir (hitherto known as 
Reservoir No. 5), about which there has been a delay in the com- 
pletion, have been the section near Sawin's Dam and the northerly 
section in the city of Marlborough. The work upon the former 
section had been undertaken by the city of Boston before the organ- 
ization of the Metropolitan Water Board, but the city had been com- 
pelled to suspend its work, and failed to make an early completion 
of this portion of the reservoir, by reason of injunction proceedings 
which were begun by the trustees of the estate of Joseph Burnett, 
deceased, and which were not dissolved until the month of October 
in the year 1897. Since the injunction was dissolved this portion 
of the work has been prosecuted with great speed, and t\ ill be com- 
pleted in time for the introduction of the water from fhQ Nashua 
River. 

Great difficulty was found in the Marlborough section of the res- 
ervoir, on account of the depth of mud which had to be removed. 
The work was far advanced towards completion in December, when 
it was necessary to suspend operations on account of the cold 
weather. It will be resumed late in the coming summer, when the 
water of the reservoir shall be drawn down. The reservoir, how- 
ever, is so substantially completed, that it will be ready to receive 
the w^ater when diverted from the Nashua River. 

The city of Boston had expended, at the time that the work was 
undertaken by the Metropolitan Water Board, in construction of 
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the dam and resei'voir, a considerable sum, which has l>ecn reim- 
bursed to the city, in accordance with the requirements of the Met- 
ropolitan Water Act that the Commonwealth should reimburse the 
city of Boston for all moneys paid by the city for land damages, or 
otherwise, in connection with the building of this reservoir, and the 
protection of the purity of its waters. The expenditures made by 
the city in the taking and purchase of lands and in the construction 
of the dam and reservoir have all been audited and agreed to, and 
the entire amount has been paid to the city in reimbursement. 

The Sudbury Reservoir, when completed, will, until the com- 
pletion of the Wachusett Reservoir, be by far the largest storage 
reservoir in Xew England, will have an area of about 2 square 
miles, an average depth of 19 feet, and will have a storage capacity 
of about 7,500,000,000 gallons. 

The following is a summary of the expenditures made on account 
of the Sudbury Dam and Reservoir : — 



For ThirtMn 

Months, ending 

Dec. 81, 1897. 



From Beginning of 

Work, and ending 

Dec. 31, 1897. 



Keimbursement to city of Boston, for payments 
made on this work, 

Contracts for construction, 

Land settlements, 

Engineering 

Preliminary and additional work and other ex- 
penses 



f 564,766 84 

656,002 80 

40,395 00 

46,512 44 

32,287 14 



11,329,964 22 



11,154,766 84 

1,339,897 54 

40,895 00 

86,220 38 



55,709 66 



12,676,989 42 



It is estimated that the sum of $175,000 Avill be required for the 
absolute completion of the reservoir. 



(4) Connection with the Sudhnry Aqueduct. 

But little work has been required to connect the Sudbury Reser- 
voir with the Sudbury Aqueduct. The water is conveyed from the 
dam by the open waterway to the Framingham Keservoir No. 3. 
A 48-inch main pipe has been laid a length of a little more than a 
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mile from Framingham Reservoir No. 3 to Framingham Dam 
No. 1. This pipe is additional to a similar pipe laid many years 
ago, and through both pipes the water of the South Branch of the 
Nashua River, as well as the water of this portion of the Sudbury 
watershed, will flow into the Sudbury Aqueduct and through this 
aqueduct to the Chestnut Hill Reservoir. 

Some further work will have to be done during the coming year, 
in order eflSciently to convey the increased amount of water through 
the Sudbury Aqueduct. 

(5) Chestnut Hill Pumping Station. 

Work was begun in September last for the construction of an 
addition to the present Chestnut Hill pumping station, and has 
rapidly progressed toward completion. This addition will contain a 
new pumping engine for the high service, having a daily capacity 
of 30,000,000 gallons, which is now in process of building. It is 
expected that the addition to the building will be completed and 
that the pumping engine will be put into service during the comino* 
year. The capacities for high-service pumping will thus be greatly 
enlarged. 

Considerable progress has been made toward the preparation of 
plans for a low-service pumping station, to be erected on the lands 
hitherto belonging to the city of Boston, near the Chestnut Hill 
Reservoir, and a little easterly from the present pumping station. 
Three engines, each having a capacity to pump 35,000,000 gallons 
daily, have been contracted for, to be placed in the new station 
when it is completed. 

When all these additions are made, the maximum daily capacity 
of the engines at Chestnut Hill will be 70,000,000 gallons for the 
high service and 105,000,000 gallons for the low service. 

(ff) The Main Distributing Pipe Lines. 

The work of laying main distributing pipe lines through the dif- 
ferent portions of the Metropolitan Water District has been vigor- 
ously prosecuted during the whole of the season. 

One entire main line of 48-inch pipe has been completed from 
the Chestnut Hill Reservoir to Spot Pond, and the larger part of 
a second line has been laid. Main lines have also been completed 
from Spot Pond through Maiden, Everett, Chelsea and Revere. 
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A main line has been begun and about half completed, running 
from Chestnut Hill Reservoir southerly through West Roxbury, 
Dorchester and Milton to Quincy. 

During the year 27.7 miles of pipes have been laid, making, 
with the pipes laid in the preceding year, a total length of main 
pipes of 42.75 miles. Of these 20.71 miles are 48-inch pipes. 
About 10 miles of pipes are to be laid in order to make a proper 
connection with all of the cities and towns now included in the 
Metropolitan Water District. This work will be continued and 
substantially completed during the coming year. 

The total number of tons of pipes used to this time is about 
57,000, of which about 37,000 tons were laid in the year 1897 ; 
besides, many valves of various sizes and various castings for gates 
and chambers have been required. 

The following is a summary of the expenditures on account of 
the Distribution Department : — 



For Thirteen 

Months, ending 

Dec. 81, 1897. 



From Beginning of 
Work, and ending 
Dec. 81, 1897. 



Contracts for construction, . . . . . 

Land settlements, 

Engineering, 

Preliminary and additional work and other ex- 
penses, 



11,026,584 88 
18,100 00 
78,618 49 

60,163 85 



<1,183,361 22 



11,537,550 64 

20,586 50 

142,678 53 



87,049 91 



11,787,865 58 



The work had so far progressed at the end of the year that water 
could be supplied on Jan. 1, 1898, from the Metropolitan System, 
not only to the Boston district, including East Boston and Charles- 
town, but also to the cities of Chelsea, Everett, Somerville, Maiden 
and Medford, and to the town of Melrose. In some places, how- 
ever, the high-service connections have not been made, so that 
pumping is still required in several of the cities. Arrangements 
have been completed so that in the near future water can be sup- 
plied to Revere and Winthrop, and during the coming season to 
the town^ of Watertown and Belmont, and also to the city of 
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Quincy. The city of Newton and the town of Hyde Park have not 
yet notified the Board that they have so reached the capacity of 
their present sources as to require a supply from the Metropolitan 
Water Works. 

(7) Spot Pond and Middlesex Fells Reservoir. 

Some work has been done upon Spot Pond preliminary to the 
taking of the pond and the adjoining shores for the purpose of a 
northern low-service reservoir. A gate chamber and inlet have 
been constructed, and connection has been made with the 48-inch 
pipe main leading from the Chestnut Hill Reservoir. The pond will 
be used during the coming year for the purpose of a reservoir ; but 
it is not intended, at present, to proceed with the work which will 
be eventually required for the removal of the loam and mud from 
the bottom of the pond, and perhaps for raising somewhat the level 
of the water. It is expected, however, that a new pumping station 
will be built during the coming season upon the easterly shore of 
the pond. 

A site for a high-service distributing reservoir in Middlesex 
Fells, about one mile south-easterly from the Melrose pumping 
station at Spot Pond, has been selected, and has been cleared of 
wood and shrubbery, and plans are in a considerable state of 
advancement for the preparation and construction of the reservoir. 
It is expected that this reservoir will have a capacity of 38,000,000 
gallons, and its surface will be 271 feet above the Boston city base, 
which will give it a height of 117 feet aboye Spot Pond and 137 
feet above the Chestnut Hill Reservoir. 

(5) Takings and Purchases of Land, 

Twelve different takings of land, under the right of eminent 
domain given to the Board, have been made during the year 1897. 
These takings embraced land on Forbes Hill in the city of Quincy, 
for the construction of a reservoir and stand-pipe ; lands in Boston, 
Maiden and Chelsea, for pipe laying ; lands in Boylston and Berlin, 
for the construction of highways ; a small parcel included within the 
limits of the Lancaster Mills Pond; land in Marlborough, to be 
used in connection with the Sudbury Reservoir ; and an additional 
right to fill lands in Southborough belonging to the Burnett estate. 

These takings are in addition to the eight takings of a similar 
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character made in the year 1896. They embrace comparatively, 
however, but a very small amount of land, not more than 148 acres, 
and in 7 acres easements only were taken. The Board has ac- 
quired by deed, through voluntary settlements with the owners, a 
very large proportion of the area to be taken for the construction 
of the Wachusett Reservoir. These purchases have been made in 
Boylston, West Boylston, Clinton and Sterling, and embrace more 
than 3,300 acres, and include considerably more than two-thirds of 
the entire area which is to be acquired. Among the purchases 
made in the year 1897 are included the Congregational and Baptist 
churches in West Boylston, and the Sawyer Mills in Boylston, 
besides many farms, dwelling-houses and business establishments. 
A settlement has been effected with the Lancaster Mills, not only 
for its property taken within the location of the reservoir, but also 
for the incidental damages occasioned by the building of temporary 
works and by the diversion of the water of the river from its 
mills. 

The amount paid for lands, buildings and water rights in connec- 
tion with the reservoir, for the thirteen months ending Dec. 31, 
1897, has been $607,586.75, and the additional amount of $611,- 
850.00 has been paid on account of the damages for the diversion 
of the water of the South Branch of the Nashua River. 

The Board has deemed it wise to exercise as little as possible its 
power under the statute of arbitrarily taking lands and other valu- 
able rights, and divesting the people of their ownership, and has 
pursued the policy of acquiring the necessary lands and rights by 
mutual agreement with the owners, and of permitting the owners to 
occupy their lands, so far as consistent with the operations of the 
Board, until they should be required. The Board has at the same 
time stood ready to meet any of the owners who have desired to 
part with their property and to make settlement. The few takings 
which have been made have, with two or three exceptions, been 
takings made with the assent of the owners and chiefly for the per- 
fecting of titles. 

The Metropolitan Water Act, however, required the Board to 
take, on or before the first day of January, 1898, in behalf of the 
Commonwealth, all the lands, reservoirs, aqueducts, pipes, pump- 
ing stations and other property held by the city of Boston for 
water supply and storage, westward of the Chestnut Hill Reservoir^ 
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including the Mystic Reservoir and Works, and also to take Spot 
Pond, with the lands immediately surrounding the pond belonging 
to the cities of Maiden and Medford and the town of Melrose. 
The Act further required the Board to begin the operation of these 
works and to supply water as far as possible to the city of Boston, 
and to the other cities and towns in the Metropolitan Water District. 
These takings were accordingly made on January 1, and the Board 
undertook to supply the city of Boston, and, as far as the construc- 
tion of its works would allow, the several otlier cities and towns in 
the District with water, as required by the Act, by delivering the 
same into main water pipes or into reservoirs in the city or town. 

The Act required the Board also to take charge of, keep safe, 
use and maintain the Chestnut Ilill Reservoir, until such time as it 
should abandon the same by notice in writing to the city. The 
Board deemed it wise, however, as well as in accordance with the 
judgment expressed by the mayor Qf the city of Boston, to make an 
absolute taking of the waters of the reservoir and that portion of 
the adjoining lands which are included within the roadway en- 
circling the reservoir, leaving to the city as a parkway, and for the 
purposes of a park, the remainder of the Chestnut Hill Reservoir 
lands. 

The Board found it necessary to take, in connection with the 
Chestnut Hill pumping station, a portion of the land easterly of the 
pumping station for the building of a new pumping station. 

« 

rV. Admission of Other Municipalities into the Metropolitan 

Water District. 

In accordance with the application made by the city of Quincy, 
that city was formally admitted into the Metropolitan Water Dis- 
trict on June 24, 1897. A payment of the nominal sum of $5 was 
required, and the city, for the consideration of $4,000, conveyed to 
the Commonwealth a parcel of land on Forbes Hill, containing 
about 5 acres, together with the right to use for the purposes of a 
public street a strip of land which had been laid out by the city 
from Adams Street to Forbes Hill. The city also agreed that 
water might be furnished by the Board to the city either from a 
reservoir and stand-pipe on Forbes Hill or from the pipes which 
were to be laid by the Board from Chestnut Hill Reservoir to 
Forbes Hill. 
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The Board determined that, instead of constructing an iron tank 
on the summit of Forbes Hill, with a capacity of 2,000,000 gal- 
lons, as originally contemplated in the report of 1895 of the State* 
Board of Health, it was advisable to construct a stand-pipe and a 
reservoir, having a capacity of about 5,000,000 gallons, upon 
Forbes Hill ; and, inasmuch as the lot conveyed by the city to th^ 
Commonwealth had been purchased as a playground or park for 
the people, that the Board would cause a footway to be constructed 
around the reservoir to be built, which should be, under proper 
restrictions, open to the citizens of Quincy as a resort and point 
of observation. While the works proposed will necessitate some 
increase in the cost of construction, they will have a greater stor- 
age capacity and provide more fully for the wants of the future, 
and will also afford a greater protection against accidents and 
emergencies, and present a more attractive architectural ' appear- 
ance. The Board found the city willing to co-operate in this 
improvement, and to bear a proper proportion of the additional 
expense necessitated. ' 

The town of Nahant has made application for admission into the 
Metropolitan Water District, and the Board has caused consider- 
able investigations to be made in regard to ascertaining the best 
method of supplying water to the town. It is expected that 
arrangements will be made during the coming year by which the 
town will be formally admitted into the District. 

Measures have been also taken by the town of Stoneham toward 
the admission of that town into the Metropolitan District, and 
investigations are in progress relative to the manner in which 
water can be supplied to the town, and as to the increased ex- 
pense, if any, which may be occasioned. 

Conferences have been had with the selectmen of Swampscott, 
with a view to the admission of that town also into the District, 
although it is without the limit of the towns which it is provided 
shall be admitted on complying with the terms proposed by the 
Board. 

V. Financial Statement. 

(i) Cost of the Work. 

A brief general r6sum6 is here given of the expenditures made in 
the various operations of the Board : — . . 
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Summary of ExpenditureB. 



For Thirteen 

Months, ending 

Dec. 81, 1897. 



From BegUmliur of 

Work, and ending 

Dec. SI, 1897. 



Wachusett Dam and Reservoir, .... 

Wachuaett Aqueduct, 

Sudbury Dam and Reservoir, .... 

Distribution system, 

Other work and operations : — 

Pipes, valves, castings, etc., sent to stock 
yards and not yet used, .... 

Pipe line connection of Framingham Reser- 
voir No. 1 with Framingham Reservoir 
No. 3 

Investigations of existing water works sys- 
tems, 

Settlements on account of diversion of 
water, and expenses connected with the 
same, 

Administration and general expenses, . 

Totals, 



1805,455 94 
1,224,461 64 
1,329,964 22 
1,183,361 22 



133,386 84 

15,642 84 
6,330 84 

623,503 95 
80,327 74 



95,352,435 23 



•1,766,056 96 
1,528,156 11 
2,676,989 42 
1,787,865 68 



276,702 70 

15,642 84 
6,647 67 

839,644 61 
73,039 87 



#8,965,745 66 



The Board herewith presents, in accordance with the require- 
ments of the Act of the Legislature, in abstract, a detailed account 
of its receipts, expenditures, disbursements, assets and liabilities, 
during the thirteen months beginning with the first day of Decem- 
ber, 1896, and ending with Dec. 31, 1897. 

This account is made for a period of thirteen months ending 
with December 31 and not ending with November 30, as in previous 
reports, because a much fuller statement can be made of the season's 
operations by ending the account with the calendar year. 



(2) Expenditures. 

The total amount of expenditures for the thirteen months begin- 
ning Dec. 1, 1896, and ending Dec. 31, 1897, is $5,352,435.23, 
and the total amount from the time of the organization of the 
Board, July 19, 1895, is $8,965,745.56. The general character of 
these expenditures is as follows : — 
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For Thirteen Months, ending 
Dee. 81, 1887. 



From Beginning of Work, and 
ending Dec. 81, 1897. 



Administration. 

Commissioners, . 

Secretary and auditor, 

Clerks and stenographers, . 

Legal services, . 

Travelling, .... 

Stationery and printing, . 

Postage, express and telegrams, 

Famitare and fixtures. 

Alterations and repairs of building. 

Telephone, lighting, heating, water 
and care of ouilding. 

Miscellaneous expenses, . 

Engineering, 

Chief engineer and department en 
gineers, .... 

Principal assistant engineers, 

Engineering assistants. 

Consulting engineers. 

Inspectors, .... 

Architects, .... 

BAilroad and street car travel. 

Wagon hire, 

Stationery and printing, . 

Postage, express and telegrams, 

Engineering and draughting instru 
ments and tools, 

Engineering and draughting supplies 

Books, maps, and photographic sup- 
plies, .... 



Furniture and fixtures. 

Alterations and repairs of building 
— main office, .... 



Alterations and repairs of building 
— sub-offices, .... 



Telephone, lighting, heating, water 
and care of building, — main office 

Telephone, lighting, heating, water 
and care of building, — sub-offices 

Bent of offices and other buildings. 

Field offices and sheds, 

Clinton office building. 

Unclassified supplies. 

Miscellaneous expenses, . 

Amounts carried fortoard, . 



$15,166 67 
6,657 80 
5,143 30 

319 63 
771 72 
202 86 
381 65 
197 43 

1,068 72 
417 96 



$25,021 24 

18,380 31 

131,323 94 

5,000 00 

54,800 37 

2,221 36 

2,864 63 

6,114 66 

3,344 41 

956 99 

3,687 74 
3,628 82 

934 17 
1,886 77 

227 53 

399 78 

1,564 33 

2,286 63 
797 10 
166 87 

6,230 85 
510 44 

1,187 40 



$30,327 74 



272,436 34 



$302,764 08 



$34,700 27 

14,273 13 

10,262 32 

2,334 00 

483 22 

2,540 32 

490 11 

2,885 79 

1,703 74 

2,206 90 
1,160 07 



$49,241 08 

33,596 87 

233,262 40 

10,361 10 

74,141 33 

2,221 36 

6,991 07 

7,607 62 

7,777 69 

1,951 22 

13,539 22 
9,458 30 

2,133 98 
9,650 36 

2,382 47 

415 84 

2,936 78 

3,924 09 
2,002 53 
616 64 
9,866 87 
3,806 76 
3,494 79 



$73,039 87 



491,370 35 
$564,410 22 
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For Thirteen Months, ending 
Dec. 81, 1897. 



From Beginning of Work, and 
endmg Dec. 81, 1897. 



Amounts brought forwardf 

Construction. 

Preliminary work (borings, sonnd 
ings, test pits and other inyesti 
gations) : — 

Advertising, .... 

Labor, 

Medical services, analyses, etc., 

Travelling, .... 

Bent, 

Water rates, .... 

Freight and express, 

Jobbing and repairing, . 

Tools, machinery, appliances and 
hardware supplies. 

Castings and ironwork, . 

Iron pipe and valves. 

Blasting supplies, . 

Paint and coating, . 

Fael, oil and waste, 

Lnmber and field baildings, . 

Brick, cement and stone, 

Sand, gravel and filling, . 

Municipal and corporation work, 

Unclassified supplies, . 

Miscellaneous expenses, 

Contracts, Wachusett Reservoir: — 
Joseph Gennaro, . Section 1 
Neill McBrlde, . Section 2 

Contracts, Wachusett Aqueduct : — 

E. D. Smith & Co., Section 2 

E. D. Smith & Co., Section 3 

Silvio Casparis, . Section 4 

Silvio Casparis, . Section 5 

Silvio Casparis, . Section 6 

Silvio Casparis, . Section 7 

Jones, Pollard & Co., Section 8 

Silvio Casparis, . Section 9 

Silvio Casparis, . Section 10 

Moulton & O'Mahoney, Section 11 

W. A. Mnrtfeldt Company, cover 
ing Assabet Bridge 

J. W. Bishop & Company, supe 
structure terminal chamber 



1302,764 08 



$564 74 

26,003 58 

111 60 

746 66 

6 00 

1,060 32 

134 68 

6 29 

2,249 79 

16 40 

967 37 



12 02 


196 10 


991 93 


114 60 


37 50 


40 07 


320 60 


71 00 


$9,288 36 


9,251 72 





Amounts carried forward, 



$84,283 20 
166,323 60 
103,670 93 

87,431 34 
118,746 72 
113,011 58 

47,022 32 
166,328 16 
106,361 92 
106,102 76 

1,261 00 

3,621 00 



$664,410 22 



33,630 15 



18,540 08 



1,089,064 53 



$1,974 00 

49,783 49 

645 33 

1,457 38 

34 00 

1,958 13 

374 04 

322 58 

14,449 99 

87 27 

2,854 22 

31 60 

135 83 

458 94 

4,626 48 

168 19 

195 06 

40 07 

918 42 

112 30 



$9,288 86 
9,251 72 



$108,808 20 
204,713 10 
113,374 05 

97,710 42 
122,494 45 
128,721 35 

64,699 30 
171,041 07 
170,061 24 
107,081 96 

1,261 00 

3,621 00 



80,627 31 



18,640 08 



$l,44d»998 84 



1,293,587 14 
$1,967,064 75 
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. . . «1,443,898 84 


(1,967,064 76 








ContMCts, Sndbuiy ReserTolT: — 






Monlton i O'MahoDoy, Sadbnry 
Dam, 


186,163 00 


(297,482 60 


Anguste Saodw, . Section A, 


32,4S8 04 


33,160 03 


Moulton &. O'Mahone;, SeclioD B, 


16,173 36 


66,477 93 


Section C, 


30,464 68 


81,070 S3 


Section D, 


13,067 fiO 


41,667 41 


Cluiil8> Lioehan, . Section E, 


9.B78 96 


32,802 88 


NewaU & SnowUng, Section F, 


8,179 18 


26,272 66 


Cbarlea Liaeban, . Section G, 


6,728 67 


16,738 23 


Monlton & O'Mabouej, Section H, 


9,609 30 


34,486 72 


W Section 1, 


33,781 68 


70i343 26 


Section J. 


18,989 61 


43,764 13 


Sm^ Section K, 


32,071 43 


63,972 60 


, Secdon L, 


66,182 88 


78,864 00 


. Section M, 


71,021 84 


9i,660 02 


Ibomaa Nerina & Son, Section N, 


17.978 80 


66,227 98 


Section 0, 


63,4BI 95 


72,818 73 


. Section P, 


44,890 24 


71,710 9y 


Q, 


S8.248 12 


98,612 66 


. iron hace. 


11,200 42 


16,342 96 


■f9^ . fliterbede. 




896 79 


Holbrook, Cftbot & Dalj, >t«De 

arcli bridge, 


12,860 78 


33,400 21 


New York. New Haven & Hartford 
Rafiway Company, temporair 


2,666 74 


6,387 80 


R. D. Wood & Co., slnice gate*. 


4,918 06 


4,918 06 


J. W. Bishop & Co., gate honw. 


17.437 92 


17,437 92 


John Evans & Co., . graoile Balai, 


3B0 00 


360 00 


Hoibrook, Cabot &Dalv, circniar 
dun, 

Contracte, diBOribntion system:— 


4,660 27 
666,002 BO 




Hftlone&McHale,. Section 1. 


(2.796 30 


(2,79S 30 






39,817 92 


MacIUtcble ft Nichol, Sections 3 
audio. 


30,624 61 


30,824 61 


C.A.&C.S.Trnmbaii,8ectioii 1, 


6,142 72 


6,142 72 


Snyder & Willlftms, Sections 4 
•ndll. 


23,868 49 


48,469 33 


MacRitcble & Nlcbol, Section S, 


34,622 01 


J4,822 01 


Hooie i Co. and W. H. Ward. 
Section 6, 


4,788 63 


4.768 63 


Atnomti carrvd fommri, . 


(101,741 66 $2,100,001 64 


(166,860 32 (3,296,962 29 
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For TlUitfn Hsotlu, tnaiat 


nw BtfkiBint or Wttk, .iK 




Dccn.lMT. 


adli>(0te.U,ia7. 


AmoiMit brought forvxird, 


9101,711 u $2,mjm S4 


«l«,SSOtl 91,200,982 99 














Dennlf F. O-ConneU, BectioD e, 


2,900 14 


16,64184 


C. H. Eglee Co , . S«eUoi» 6 






■DdS, 


61,381 92 


61,381 92 


C. H. Eflee Co., . SMthnii 7 






UdlS, 


12,612 22 


33,943 06 


E. W. EvenoD & Co., SmUm] 9, 


14,762 19 


14,762 19 


H. A, Haniooni & Co., SectioDt 11 






BDd 18, 


29,602 19 


29,602 10 


A. W. Bryne Conrtrnction Co., 






Section 13, 


2S,443 19 


26,413 19 


Colllni & Hun, . BecUon li. 


9,246 28 


11,760 81 


j;H.McKnlgbt, . Section IB. 


1,427 63 


11,066 06 


George Goodhne, . Section 18, 


2.40S24 


4,926 11 


H. A. HMOtcom & Co., BectloD 16, 


1,166 03 


1,166 93 


H, A. Haneconi & Co., Sectbni 17, 


2,634 72 


2,63172 


ColHtii & Ham, . Section 18, 


e,«t4 26 


10,682 07 


Cbener & Trambnlli, Section 18, 


771*1 


771 41 


^ Sections, 


18,834 07 


18,831 07 


■2i^ . 8ecUon21, 


9,938 69 


9,038 69 


Section 23, 


8,164 06 


8,464 96 


Section 24, 


6,310 26 


6,310 26 


B. D. Wood & Co., Iron pipe ud 






•pedftlcMtrnge, 


91,887 60 


200,276 90 


McNe*l Pipe and Fonndir Com- 
ply, . Iron pipe «nd:«pecl«l 










cutlngt. 


167,493 97 


311,481 04 


Wuren Foandry and Macbloe 






Compuir, lion pipe and ipecial 






CMtlDga, 


110,124 72 


222,064 83 


Camden Iron Woiki, . Iron pipe 






and gpedal outingi, 


296,496 37 


205,498 87 


AddyitoD 








30,473 48 


30,473 48 








caiClQB«, 


i,ioeo2 


1,841 81 


Howard Harrlaon Iron Company, 






iron pipe and ipecIal caetlngi, 


93,034 46 


166,628 28 


SS£^ . . Talvei, 


11,731 70 


11,008 00 


. Talvci, 


8,874 00 


8,87100 








Company, . . . Talve., 


9,564 00 


0,654 00 


New Jeraey Steel and Iron Com- 






psoy, . . Bleelwork, 


1,091 6B 


2,132 66 




#1,133,860 73 »2,100,001 64 


91,787,816 66 93,206,962 20 
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Dm. si, 18W. 


FromB«lnDlD« 
endTniDM 


tr^':"^ 


Amoimti brouffht fcraard. 


11,133,860 73 


»2,100,00l 64 


11,787,616 66 93,296,963 39 












Contacts, dlitribotlon Byetem — Co 










"•"•""-""""sets; 


14,300 69 




14,366 69 




C. A. Dodge & Co., «ddiUcm>l 
ChMtunt Hill pamplng gtatloo 


13,243 SO 




13,243 60 




David 


2,497 00 




2,497 00 




Cheney & Trombplli, abutmonh 

fbr pipe bridge o»w Myatl 

RiTer at Hedfoid 


3,141 U 




2,141 11 




Hanr P. Nawn, laying pipe a 
FramlDgbom Aram dam 

todaml 


12,661 67 


1,178,860 70 


12,961 67 


1,833,416 93 


Addillonalnrork: — 






Labor, ..... 


881,618 21 




♦71,863 69 






329 60 




336 80 




Travelliog 


8178 




221 92 




Rent 


l,3fi3 64 




1,663 84 




Vaierrat^, .... 


SOfiO 




36 00 




SSJSE^ . . 


969 76 
709 90 




1,209 69 
1,004 28 




an 


8,827 16 
6,626 76 

6,242 02 
819 73 




10,362 13 
7,128 7* 
7,619 21 
318 73 




Faint and coatiog, . . 


1,078 99 




2.136 88 




Fnel, oil, and waste, . . 


688 72 




701 3S 




Lnmber and fleld baildlngs, . 


12,263 14 




13,824 94 




Drainpipe, .... 


fi64 14 




627 83 




Biick, cement, and atone. 


849 61 




1,077 31 




Sand, 


1,36199 




1,719 89 




work, 


33,460 13 




38,709 92 




^^^SMtftn? '. '. 


40,407 66 

1,866 07 




60,368 01 
3,443 82 




;55«Siq . . 


814 43 
483 03 




903 47 
948 93 




JodgmenW 


1,000 00 


181,922 70 


1,000 00 


223,476 98 








Legal and expert aerrlces and ez 




390 S8 




3,667 90 








$3,460,966 82 
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For Thirteen Months, ending 
Dec 81, 1897. 



From Beginning of Work, and 
ending Dee. 81, 1897. 



Amotmts hrtmght forward. 

Real Estate, 
Legal and expert : — 

Legal seryices, 

Conveyancer and assistants, . 

Experts, . 

Appraisers, . 

Coort expenses, 

Coansel expenses, . 

Conyeyancing supplies. 

Conveyancing expenses, 

Miscellaneous expenses, 
Settlements, 

Taxes and tax equivalents. 
Care and disposal, . 

Damages. 
Legal services, . 
Settlements, 



Claims on Account of Diversion of 
Water. 



Legal services, . • • . 

Expert services, . 

Settlements, .... 

Purchase of Water Works. 
Legal services and expenses, . 
Reimbursement, city of Boston, 



Total, 



$3,460,965 62 



$161 00 

19,266 61 

8,914 28 

2,863 01 

20 02 

43 25 

884 84 

715 24 

18 25 

685,666 75 

568 83 

781 77 



$400 00 



$4,197 29 
611,850 00 



$351 63 
554,766 84 



$5,356,523 64 



719,903 85 



400 00 



$4,456 31 


33,451 80 


13,789 40 


3,327 79 


20 02 


43 25 


1,909 31 


1,139 56 


79 20 


1,563,654 75 


2,194 85 


1,095 35 


$1,130 67 


400 00 





$3,749 98 




7,267 70 


616,047 29 


814,850 00 


$1,895 14 


555,118 47 


1,154,766 84 




$5,352,485 23 


• 



1,625,161 59 



1,530 67 



825,867 68 



1,156,661 98 
$8,965~745 66 



The expenditures have been distributed among the various objects 
or works as follows : — 



• 


For Thirteen Months, ending 
Dec. 81, 1897. 


From BMlnnlng of Work, and 
ending Dec. 81, 1897. 


General administration, applicable to 
all parts of the work, . 

Wachusett Dam and Reservoir. 
Wachusett dam, engineering, . 

preliminary work, . 


$30,327 74 

$14,951 07 
1,290 51 


$73,039 87 

$27,142 42 
23,539 02 


Amounts carried forward, . 


$16,241 58 $30,327 74 


$50,681 44 $73,039 87 
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'"^sr^-mr-^ 


^J?a^^?;.'S!^"- 


Am,yma,br«>vtUf„n„ard. . 


»I8,ai 08 #30,327 74 


•00,681 44 •73,039 87 


WaehvtiU D<m and B««rw«— Con. 








7,340 74 


7,840 74 


t-wmas 


18,489 69 


98,489 69 


North dike, . . 


12,187 61 


14,926 92 


prelimlDur work, . . 


17,8M IT 


24,413 OS 


contncti, . . - 


12 37 


12 37 


Sontb dike, Mgt»«*ig, . . . 


414 28 


894^ 




69 88 


2,436 66 


B«nioT»l of BOll, ongineerlQf, . . 


18,647 80 


19,823 74 


prellmlnar? work, . 


10,340 96 


11,226 11 


conlTftcto, . . 


11,411 72 


11,411 72 




178 00 


178 00 


SelocaUon oF 


1,409 70 


2,707 36 


RtMidsftndbridgoi, 


0,683 74 


8,149 88 




300 43 


300 43 




7,128 36 


7,128 36 




OM70 


634 79 


BealMUto:- 






Engineertag 


8,843 19 


31,000 90 


Legal Mid expert, .... 


30,08144 


41,367 84 


MIU property «nd w.ler lighta, . 


240,000 00 


1,011,000 00 


marBln.:- 






CUnton 


61,886 00 


81,236 00 


BojiJtoo 


71,180 00 


01,060 00 


WestBojlrtm 


206,020 00 


261,349 00 


eterllng. 


»,420 70 


20,095 76 


Ontlyingpwpertr:- 






CtlntoD 




3,609 00 


Bojiiton 




370 00 


■Wait Boyliton, .... 


1,100 00 


2,030 00 


dlipo»l, . . 


486 77 


6S3 40 


of w«gM, Weft 


400 00 


400 00 


Leg«l and expert (except In re^ 
e«t«B), 




1,130 67 ,,„„.„ 


Wiu^HOttt Aqatdtict. 


' 


' 


En^naering, 


•73,912 70 


•139,002 88 


PreUmlnmry work, .... 


110 78 


3,946 79 


Contact., tnnnel 


339,043 09 


192,093 07 


nm»nrT»inediU!t, . . 


61,135 M 


820,002 27 


AMDimU earritd feneard, . . 


nfiOOfn 39 •S3S,783 M 


9hmmfi9iM»mfa 
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,„™«^M<^„^, 


■'"".X-^Vi.'S?;"- 




11,006,81139 


^83^78^6e 


|1.2H.09t01 «l,8S9,0Be 8S 


WaehutM Aquedu<!l-Con. 








Contract.. ^V.'Jft 


48,496 78 




M,172 78 


termiiul chambei, 




7,978 60 




7.978 60 


open cbannel, . 




108,102 75 




107,081 96 




• 


3fi,103 83 




44,007 60 


LegAl and expert, . . 


• 


1,081 89 




9.30184 


Real eaUte, property and euo- 








Property In BerUn,. . . . 


8,232 60 




8,367 60 


Proper^ in Clinton, 




12,100 00 




17,700 00 






3,195 00 




3,0S7 00 






1,057 60 




1.607 60 


Fn^erty In Sonthljorongh, 








700 OO 


Taxee, cars and disposal, 




302 69 


1,224,481 64 


606 34 








Stidbtay Dam and Seieno 


r. 












910,634 89 




919.664 28 


ptelimJoary work, . 




33 78 




498 00 






9,096 30 




60.108 67 




13,966 48 




96,211 83 


mMoniT section, . 


48,101 22 




162.072 20 


■apenlractnre, . 


17,787 92 




17.787 92 


8laicent«i and Iron 


4,918 06 




4.918 06 


addlHonal work, . 


8,204 33 




10,882 16 




36,069 20 




61,896 12 




20 60 




363 62 


coDtiacta, TemoTal of toll 


481,632 31 




868,914 68 


roade and rail- 
roadt, . 


61,061 24 




146.347 22 


drcnUrdam, . 


ifiSOV 




4,660 27 


additional work. 


21,407 86 




37,966 69 


Protection and ImproTement of snp- 
ply:- 










918 SB 




1,769 98 


PreUminary and addlttonal work. 


11 00 




103 27 


Cwtcacta 






898 79 


■mi .... 


2,048 44 




3,786 66 




38,268 00 




38,268 00 


Marlborongll,. 


2.137 00 




2,137 00 


taxes, care and dteposal. 


661 24 




2,131 37 


RolmbuMement, dty of Boston. 


664,766 84 


1.329,964 22 


1,164,766 84 „ ^,^ ,^ _ 








Amcuntt earrUd foivmrd. 




f 3.390,209 M 


96,039,242 36 


'_ 
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r^T.^^ 


TSi-"^ 


"™«^.i"^V"- 


Atnotmtt brought foneard, 


•a.aoo.am m 


fis.osa.Ma M 


Pipe LiiKi and Comuetiofu betwetn 










Ensioeerlng, 


»2,229 69 




12,229 69 






239 fiB 




239 68 




Contracts. 


13,736 U 




12,736 84 






436 73 


1S,S4Z84 


436 73 


16,642 84 








DutrOuHon Sylem. 










Low service :- 




















engineering, . . 


»32,920 77 




•74.9B9 63 




preliminary work, 
contracts, . . 


303 86 

644,743 67 




8,360 69 
1,086,077 94 






37,061 35 




48,178 28 




Pnmping station, 










engineering, 


3,180 02 




6,845 14 




preliminary and adiil- 
tional work, . 


76 08 




83 08 




Reservoir, 


6.669 90 

778 31 
13,094 48 




9,687 00 
1,197 84 
12,004 48 




additkmal work, . . 


2,447 40 




2,586 08 




Itoal estate 


909 00 




8,386 50 




Legal and expert, . . " . . 


46BS4 


741,BS1 17 


2,010 00 


1,2M,376 46 


Nortbemhigli service: — 






Pipe lines, engiaeerlDg, . 


f 12,220 39 




•21,711 47 




preliminary work, 


110 09 




1,483 46 




contracts, . . 


162,144 92 




331,778 91 






6,lie 78 




6.666 40 




FnmpiDg station, 










engineering. 


fllO 96 




1,360 02 




preliminary and addi- 
tional work, . 


10 90 




41 00 




Be»eiTcrir, engineering, . . . 


1,169 94 




3,882 S6 




preliminary and addi- 
tional work, . 


440 91 




924 73 




Real estate 


13,200 00 




13,200 00 




Legal and expert, .... 


107 87 


199,034 76 


240 66 


281,287 49 


SoDtbero blgb service : — 






Pipe line., engineering, . . . 


tlB,628 68 




f 17,331 88 




preliminary work. . 
coniracts, . 


1,863 28 
194,447 81 




1,862 23 

194,447 81 






$311,828 73 


iiimi^ir 


*213,631 92 


(7,690,649 16 
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Tor Thirteen Months, ending 
Dec. 81, 1887. 



From Beginning of Work, and 
enduig Dec SI, 1897. 



Amounts brought forward^ 

DUtribution System — Con. 

Soathem high seryioe — eon. 

Pipe lines, additional work, . 

Pumping station, 

engineering, 

preliminary and add! 
tional work, • 

contracts, building, 

Resenroir, Quincy, engineering and 

preliminary work, 



Eeal estate, .... 
Legal and expert, . 

Extra high service, engineering. 

Pipes, yalves, castings, etc., sent to 
stock yards, and not used on the 
works Dec. 31, 1897, 



Claims on Account of Diversion of 
Water. 

Engineering and preliminary work, 

Legal and expert. 

Settlements, .... 



Examination of Existing Water 
Works, 



Engineering, 
Legal and expert. 



Total, 



$211,828 72 $4,342,488 81 



11,046 98 

6,015 25 

130 
13,243 50 

209 64 

4,000 00 

213 01 



$5,685 40 

6,068 55 

611,850 00 



$3,574 18 
2,756 66 



246,687 25 
86 04 

133,386 84 



623,503 95 



6,330 84 



$5,352,435 23 



$218,631 92 $7,090^9 1& 



11,046 98 

6,583 65 

130 15 
13.243 50 

940 32 
4,000 00 
2,161 84 



$11,905 57 

12,888 94 

814,850 00 



$3,697 58 
2,949 99 



251,787 85 
468 77 

276,702 70 



839,644 51 



6,647 67 



$8,966,745 66 



(5) Receipts. 

The total amount of receipts from rents, sales of property, etc., 
for the thirteen months ending Dec. 31, 1897, is $9,249.40, and 
the total amount from the time of the organization of the Board is 
$12,649.97. The sources of these receipts are as follows : — 
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For Thirteen 

I 

Months, ending 
i Dec 81, 1897. 



From Beginning of 

Work, and ending 

Dec 81, 1887. 



Forfeiture for contracts awarded, but not exe- 
cuted, 

Rents from real estate, 

Sales of real estate and buildings, 

Land products, 

Labor, tools and supplies, 

Payments on account of admission into the 
Metropolitan Water District, .... 

Unclassified receipts, 

Totals, 



$5,961 98 

783 00 

993 95 

1,457 61 

5 00 
47 86 



$9,249 40 



$500 00 

8,009 63 

1,242 00 

1,315 20 

1,498 36 

5 00 

79 78 



$12,649 97 



The foregoing receipts have been credited to the various objects 
or works as follows : — 





For Thirteen 

Months, ending 

Dec 81, 188;. 


From Beginning of 

Work, and ending 

Dec 81, 188/. 


Wachusett Reservoir 

Wachusett Aqueduct, 

Sudbury Reservoir, 

Distribution system, 

Admission into the Metropolitan Water District, 


$5,242 50 

83 54 

2,564 95 

1,353 41 

5 00 


$6,026 34 

162 42 

4,602 80 

1,853 41 

5 00 


Totals, 


$9,249 40 


$12,649 97 



at cost 



(4) Assets. 

The value of the assets is given, as far as practicable 
prices : — 

Desks, chairs, safes, drafting tables, plan cases, type-writing ma- 
chines, electrical fittings, and general ofiSce fixtures and supplies. 

Transits, levels, planimeters, scales and other engineering instru- 
ments ; drafting paper and general drafting supplies, outfits for 
cement testing, blueprinting, photography, chemical analyses, etc., 

Atlases, maps, portfolios and reference books, 

Railroad and electric road tickets, 

Horses, vehicles, farm machinery and stable supplies. 

Revolvers, handcuffs, belts and other police supplies. 

Engines, pumps, boilers, derricks, diamond and other drills, lumber, 
field buildings, tools and general construction supplies. 

Pipes, valves, castings, etc., at stock yard, 



$14,800 00 



18,800 00 
1,600 00 
1,080 00 
1,600 00 
1,700 00 

31,420 00 
254,000 00 



$320,200 00 
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There are numerous note and calculation books, studies, plans, 
etc., of great value to the Board, to which no stated value can be 
assigned ; also real estate in the site of the proposed Wachusett 
Reservoir; the Sudbury Dam and the completed Sudbury Reser- 
voir, with outlying lands in Southborough and Marlborough ; the 
Wachusett Aqueduct, and many miles of pipe line. 



(5) Liabilities. 

Unpaid bills, #24,800 00 

Due on monthly pay rolls, . . 5,600 00 

Approximate amount to be paid for police service in Southborough, 2,000 00 
Reserved on approved monthly estimates for work done (not due 

until completion of contracts), 205,112 96 

$237,512 96 

In addition to the above, there are amounts which w^ill be due on 
various contract sections, from the time of each last monthly esti- 
mate to Dec. 31, 1897, for the remaining real estate settlements in 
the Sudbury Reservoir, for unsettled claims on account of takings 
for the Wachusett Aqueduct, and for a taking in the Wachusett 
Reservoir. 

VI. The Work accomplished and for the Future. 

The city of Boston, in the year 1895, had but just begun to con- 
struct in Southborough and Marlborough the larger reservoir 
contemplated for the more complete storage of the waters of the 
Sudbury water-shed. 

It was the first duty of the Metropolitan Water Board to build an 
aqueduct from the site of the proposed dam at Clinton on the South 
Branch of the Nashua River to the new reservoir in Southborough 
and Marlborough, to complete this reservoir and connect it with 
the Sudbury Aqueduct in use by the city of Boston, and to con- 
struct main water pipes from the Chestnut Hill Reservoir and 
pumping station, where the waters of the Cochituate and Sudbury 
systems are received in Boston, to the various portions of the 
Metropolitan Water District, and to Spot Pond, which was to be- 
come a distributing reservoir for the northern portion of the 
District. 
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By the construction of the aqueduct, the completion of the un- 
finished reservoir, and the laying of the water mains, the waters 
flowing in the South Branch of the Nashua River could be diverted 
and added to the water supply of the city of Boston and other por- 
tions of the Metropolitan Water District. 

The scheme for adding the waters of the South Branch of the 
Nashua Eiver to those of the Cochituate and Sudbury systems of 
the city of Boston, and to make them available for the supply of 
the Metropolitan Water District, had, at the end of the year 1897, 
progressed almost to completion. The Wachusett Aqueduct, con- 
sisting of 2 miles of tunnel, 7 miles of masonry conduit and 3 
miles of open channel, had been built, and the Nashua River con- 
nected with the Sudbury Reservoir at Southborough. The Sudbury 
Dam and Reservoir, begun by the city of Boston, had been com- 
pleted, with a storage capacity of 7,500,000,000 gallons and a 
superficial area of 2 square miles. This reservoir had been con- 
nected with the Sudbury Aqueduct of the city of Boston, and by it 
with the Chestnut Hill Reservoir. Great main pipes, generally 48 
inches in diameter, had been laid to Spot Pond, and connections 
had been made with the greater part of the Metropolitan Water 
District. Spot Pond had been made available as a storage and dis- 
tributing reservoir, and additional pumping facilities were in proc- 
ess of construction to afford the additional service to be required. 
A temporary dam had been erected in Clinton, and connection had 
been nearly completed between the river and the aqueduct for the 
diversion of the water of the river into the aqueduct. 

The entire water works for the supply and storage of water of 
the city of Boston, west of the Chestnut Hill Reservoir, and Spot 
Pond and the lands immediately surrounding the pond were taken 
by the Board on the first day of January, 1898 ; and the Board 
then began supplying water to the city of Boston and several other 
cities and towns in the Metropolitan Water District. 

Mystic Lake, which had been repeatedly pronounced by the State 
Board of Health and the Boston Water Board as affording water 
too impure for drinking purposes, was abandoned as a source of 
water supply. 

In carrying out this great undertaking, much disturbance has 
necessarily been occasioned by the tearing up of streets and the 
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invasion of lands, not only within the District itself, but in cities 
and towns outside of the limits of the District. Homes, lands and 
other valuable properties have necessarily l)een taken from individ- 
uals, and a large community has been broken up. It is but justice 
to say that few complaints have been uttered ])y those who have 
been affected by these operations, and in general all sections have 
seemed to unite in the endeavor to speed the progress of the work. 

The actual consumption of water in the Metropolitan Water Dis- 
trict had reached the capacity in a very dry year of the various 
sources of water supply of the city of Boston and the other towns 
and cities of the Metropolitan District, if the consumption had not 
actually exceeded this capacity. It is calculated that by the com- 
pletion of the Sudbury Reservoir the capacity of the sources of 
supply of the Metropolitan District in a very dry year will be in- 
creased to 69,000,000 gallons daily; but the daily consumption of 
water in the District had reached 79,000,000 gallons in the year 
1897. By the diversion of the waters of the South Branch of the 
Nashua River through the Wachusett Aqueduct, which will be ac- 
complished early in the year 1898, the capacity of the Metropolitan 
Water System will be still further increased to at least 101,000,000 
gallons daily. 

Sufficient has already been accomplished to insure for the more 
immediate future a supply of water to the Metropolitan Water Dis- 
trict, so that apprehensions of any serious trouble from a scarcity 
of water in the near future may now be dispelled. 

The construction of the Wachusett Dam at Clinton and of the 
Wachusett Reservoir, which will afford a storage capacity surpassed 
in the world only by the Periyar Reservoir in India ; the erection 
of new pumping stations at Chestnut Hill, at Spot Pond and in other 
portions of the Metropolitan Water District ; the building of addi- 
tional distributing reservoirs ; the improvement of Spot Pond, so 
as to adapt it for use as a distributing reservoir for the northern 
portion of the District ; the building of a high-service distributing 
reservoir in Middlesex Fells ; and the laying of additional main 
pipes in portions of the Metropolitan Water District, — are works 
of large magnitude, and will require several years for their accom- 
plishment. 
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The report of the chief engineer, explaining in detail the opera- 
tions of the engineering department, and containing various ex- 
planations and tables, is herewith presented. 

Respectfully submitted, 

HENRY H. SPRAGUE. 
WILMOT R. EVANS. 
HENRY P. WALCOTT. 

Boston, Jan. 1, 1898. 
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EEPORT OF THE CHIEF ENGINEER. 



To the Metropolitan Water Board, 

Gentlemen : — The following is a report of the operations of the 
engineering department for the year ending Dec. 31, 1897. 

Organization. 

The organization of the engineering department remains substan- 
tially the same as at the date of the last report. In the force re- 
porting directly to the chief engineer there has been but one change : 
Morris Knowles, office assistant, resigned on May 13, to accept a 
position in Pittsburg, Pa., and John N. Ferguson, his first assist- 
ant, was promoted to fill the vacancy. 

The list of engineers reporting directly to the chief engineer is 
as follows : — 

Dexter Brackett, . . Engineer^ Distribution Department. 

Desmond FitzGerald, . Engineer, Stidbury Department, 

Thomas F. Richardson, . Engineer, Dam and Aqueduct Department. 

Hiram A. Miller, . . Engineer, Reservoir Department, 

Reuben Shirreffs, . . Principal Office Assistant, 

John N. Ferguson, . . Office Assistant. 

Joseph P. Davis and A. Fteley have continued to act as con- 
sulting engineers. 

F. H. Snow, formerly city engineer of Brockton, who has had 
a valuable experience in the construction and maintenance of a 
system of sewage disposal for that city, was specially engaged to 
make investigations and a report upon the purification of the sewage 
of Clinton. 

H. B. Burley, formerly city engineer of Nashua, N. H., was 
specially engaged to make examinations and a report upon a system 
for diverting into the Merrimac River a part of the sewage of that 
city, which now flows into the Nashua River. 
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Both of these engineers have reported from time to time regard- 
ing the progress of their work, but neither had completed his final 
report at the end of the year. 

Owing to the large amount of construction which has been done 
during the year, it has been necessary to increase the engineering 
force, and to increase to a greater extent the number of inspectors 
employed upon the work. At the beginning of the year the 
engineering force numbered 146, and reached a maximum in Sep- 
tember, when 200 engineers were employed. In addition to the 
engineering force, which included the engineers engaged upon the 
inspection of the work, other inspectors have been employed to in- 
spect pipe making, pipe laying, machinery, masonry and earth work. 
The maximum number so employed at any one time during the year 
was 44. 

Gangs of men under the immediate direction of foremen and under 
the general direction of the engineers have been employed upon the 
temporary works at the Wachusett Dam, to clear trees and brush 
from the land purchased for the Wachusett Reservoir, to make 
borings, to repair roads, to handle water pipes and to do other 
minor work. Toward the end of the year another day-labor force 
was organized, to fill, clean and test the water pipes which had 
been laid, and to arrange for the maintenance of the water-pipe 
system when it should be put in operation on Jan. 1, 1898. 

Force -employed on Works. 

The largest force employed upon the works at any one time during 
the year was in the early part of August, 1897, as follows : — 




Hones. 



Contractors' force : — 

Wachusett Aqueduct, . . . * 
Wachusett Reservoir, . . . ' 
Sudbury Dam and Reservoir, . 
Pipe laying, 

Day-labor force, 

Engineers, including engineer-inspectors. 
Inspectors, not engineers, . 



1,897 




425 




79 




26 




809 




214 




612 




70 






3,297 




735 




179 




22 




199 




— 
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Contracts. 

A detailed statement of the contracts made and pending during 
the year 1897 is given in Appendix No. 1. The following state- 
ment gives a summary of all of the formal contracts from the begin- 
ning of the work to the end of 1897 : — 



PORTION OF WORK. 


Nmnber of 
Contracts. 


Approximate 
Amoant. 


Wachusett Reservoir, 

Wachusett Aqueduct, 

Sudbury Reservoir, contracts assumed from the city of 
Boston (uncompleted portions) . 

Sudbuiy Reservoir, contracts made by the Metropoli- 
tan Water Board. 

Distribution department, 


2 

14 
11 
15 
67 


•23,938 06 

1,420,239 28 

676,980 11 

835,948 80 

2,220,783 57 


Totals, 


109 


15,077,784 77 



Number of contracts made and assumed in 1896, 56 

Number of contracts made in 1897, . . • 58 

109 

Amount of contracts made and assumed in 1896, including only 
the uncompleted portions of contracts assumed from the city of 
Boston (approximate), $3,853,568 98 

Amount of contracts made in 1897 (approximate),, . . . 1,224,215 84 

$5,077,784 77 

Number of contracts completed in 1896, . 18 

Number of contracts completed in 1897, 57 

Number of contracts uncompleted Dec. 31, 1897, 89 



Amount of contracts completed in 1896, . 
Amount of contracts completed in 1897, . 



109 

$651,449 77 
3,013,206 87 



$3,664,656 14 
Amount of contracts uncompleted Dec. 31, 1897 (approximate), . 1,925,128 68 



Deduct for work done on 11 Sudbury Reservoir contracts by city 
of Boston, 



$5,589,784 77 

512,000 00 

$5,077,784 77 
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Value of work done by contract to dates of December, 1896, 
estimates, 12,029,022 12 

Value of work done by contract from dates of December, 1896, 
estimates, to Dec. 31, 1897, 2,679,961 79 

$4,708,973 91 
Value of work remaining to be done on uncompleted contracts 
Dec. 31, 1897, 368,810 86 

f 5,077,784 77 

It is worthy of note that the 70 contracts completed in 1896 and 
1897, amounting to $3,664,656.14, have all been settled without 
any controversy, and although many of them were completed at a 
loss to the contractor, in no case has there been a failure to finish 
the work. Of the 39 contracts remaining uncompleted at the end 
of 1897, the work was practically or wholly finished before the 
end of the year on 18 contracts, amounting to $1,002,601.08 ; but 
they are marked as uncompleted, because the final settlements had 
not been made. It is expected that in all of these cases an amicable 
settlement will be reached. 



BESEBVOIB DEFABTMENT. 

Hiram A. Miller, Department Engineer, 

The work in this department has continued to be mainly of a 
preliminary nature. The preliminary work at the site of the North 
Dike, which, at the beginning of the year, was in charge of Mr. 
T. F. Richardson, engineer of the dam and aqueduct department, 
was later in the year, when the work of construction required the 
whole of Mr. Richardson's time, placed in charge of Mr. Miller. 
The report of this work for the whole year is given under the head 
of the reservoir department. 

The organization of the force has been in general the same as for 
the previous year. The assistant engineers are Charles A. Bow- 
man, Moses J. Look, Harry J. Morrison and Ernest H. Baldwin. 
Chester W. Smith was also engaged in this department until May 
10, when he was transferred to the dam and aqueduct department, 
and Mr. Baldwin was promoted to fill the vacancy caused by this 
transfer. The engineering force in this department has varied from 
16 to 24, but, as much drafting and other work has been done by 
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employees of the dam and aqueduct department, the total number 
actually employed on the work of the reservoir department has 
varied from 21 to 31. 

The main ofBce was removed, on January 25, from Pierce's Block, 
Clinton, to a new building erected by the Metropolitan Water 
Board for an engineers' office in the same town. A branch office 
has been maintained at West Boylston throughout the year. 

NoiiTH Dike. 

The work of obtaining the full information required for the 
locating and designing of this dike has been found more difficult 
than was expected, and consequently the boring gangs were kept 
steadily at work until Dec. 13, 1897, when the work of boring 
was completed. Four hundred and eleven borings were made be- 
tween Dec. 1, 1896, and Dec. 13, 1897, on the easterly portion of 
the dike and 387 on the westerly portion, making a total of 798 
borings, having an aggregate depth of 61,246 feet. Including the 
borings made before Dec. 1, 1896, the total number is 1,071, having 
an aggregate depth of 92,165 feet, equal to 17^ miles. 

Prof. W. O. Crosby has continued to advise with regard to the 
method of conducting these borings, and has done a great deal of 
work in classifying the results of the borings and assisting in the 
preparation of profiles showing the stratification of the ground. 

The experiments upon the filtration of water through soils and 
sand have been continued. Other experiments have been made to 
determine the relative permeability of surface soil, as taken from 
the ground, and after the organic matter has been burned out of it. 
The burning of the organic matter was done in the mining depart- 
ment of the Massachusetts Institute of Technology. Many other 
experiments and examinations, relative to the use of soil in the dike 
and to the design of the dike, have been made. 

Additional topography has been taken on all of the area covered 
by the examinations for the dike. A topographical plan of the 
easterly portion has been completed, and a similar plan of the 
westerly portion is now in progress. Longitudinal and cross- 
sections, showing borings, have been plotted, and many tracings 
and blue prints of them have been made. 

After locating the centre line of the dike, borings were taken 
every 50 feet along this line. The designs for the construction 
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of the dike are verj' nearly completed, and estimates have been 
made of the quantities of excavation and of material of various 
kinds required for the construction of the easterly portion, and 
similar work for the westerly portion is far advanced. Much study 
has been given to the practical methods of constructing the dike. 

Land Surveys. 

Since the date of the last report the total area surveyed has been 
4,302 acres, or 6| square miles, making the total area surveyed to 
date 15,825 acres, or approximately 24| square miles. Of this 
total, 13,461 acres, or 21 square miles, have been plotted upon 
sectional plans, 24 inches high and 36 inches wide, to a scale of 100 
feet to an inch. Seventy-six of these plans are now completed and 
tracings of them have been made, and 22 are now in progress. 
These plans have also been reduced to a scale of 300 feet to an inch. 
There are now 14 plans on this scale, from which tracings and blue 
prints have been made. 

Kemoval of Soil. 

The work preliminary to the removal of soil from the reservoir 
has been continued. Careful estimates have been made of the total 
amount of soil to be excavated. A large amount of work has been 
done toward staking out the reservoir into squares of 500 and 1,000 
feet on a side, to serve as a basis for cross-sectioning the reservoir, 
and in establishing permanent benches in the reservoir. This work 
is a necessary preliminary, in order to determine accurately the 
amount of soil removed from the reservoir by contractors. 

A force of men has been employed during the greater part of the 
year cutting brush, wood and timber from the land purchased by the 
Board for the reservoir, and in removing the wood and timber and 
burning the brush. The number of acres cleared by this force has 
been approximately 640, and 370 acres have been burned over. 

The taking down of the dam of the Lancaster Mills, which will 
be referred to under the head of the dam and aqueduct department, 
laid bare, temporarily, the bottom of a mill pond which had boon 
flooded for many years ; and, in order to remove the soil from this 
portion of the bottom of the reservoir, a contract was made with 
Neill McBride of Brighton, Mass., on September 15. Under this 
contract 69,000 cubic yards of soil were removed from 28^ acres 
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and piled in spoil banks. Work on this section was begun Septem- 
ber 22. The maximum force employed was 146 men and 73 horses. 
In addition to the contract work, a small day-labor force was 
employed from November 6 to December 2, in removing stumps^ 
logs and brush from the bed of the Nashua River below the level of 
the flow line of the Lancaster Mill Pond. 

Relocation of Roads. 

The work of locating the new roads around the reservoir, to take 
the place of those which will be submerged by filling it, has been 
continued. Four miles of located roads have been staked out, and 
estimates of the quantity of material required for building 3 miles 
of road have been made. At one point on the south side of the 
reservoir a section of the road 6,800 feet long has been built. This 
road is a part of a new road which will take the place of the so- 
called river road between Clinton and Boylston Centre. It has 
been completed, with the exception of the surfacing, which will be 
built in 1898, after the embankments have had time to consolidate. 
The contract for this road, which is known as Section 1 of the 
reservoir, was made with Joseph D. Gennaro of Boston on July 14. 
Work was commenced on July 26, and completed on December 6. 
The maximum force employed was 82 men and 26 horses. The 
construction of the embankments upon this road required 50,500 
cubic yards of earth, of which 29,000 were obtained from the cut* 
ting on the line of the road and 21,500 yards from the reservoir 
by stripping off the soil. 

Additional Surveys and Levels. 

Ten additional stations have been added to the triangulation 
system. 

Starting from the precise bench marks previously established^ 
172 intermediate benches have been established for use during the 
construction of the reservoir. 

Surveys have been made of three suggested modifications of 
routes for the relocation of the Central Massachusetts Railway. 

In order to obtain further information with regard to the amount 
of storage in the existing reservoirs within the water-shed of the 
South Branch of the Nashua River above the main dam, a survey 
was made early in 1897 of all of the larger ones. This survey in- 
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eludes 11 storage reservoirs, and a plan of each reservoir has lH>on 
made. Gages have been established, which are read from time to 
time, to show the amount of water stored in or drawn from thoso 
reservoirs. 

A survey of the Nashua River and the mill ponds upon it^ extend- 
ing from Oakdale, at the head of the Wachusett Reservoir, to Eaj«t 
Pepperell, a distance of 32| miles, was made in 1896. The i^esults 
of this survey have, during 1897, been plotted on 8 sheets, each 
sheet showing, both in plan and profile, one mill privilege and tlie mill 
pond and river above it, up to the next privilege. One of the mill 
privileges is on Muddy Brook, a branch of the river, in Boylnton. 
In connection with each of these plans a report has boon nuuUs 
giving the area of the mill pond at the flow lino and one and two 
feet below this line, the number, size and make of the water wIiooIh, 
and the actual fall from the surface of the pond to whore tlio tnil- 
race of the mill joins the river. 

Extensive surveys and investigations of locations of sowovh and 
sites of filter-beds have been made by the engineers of the roHorvoir 
department, in connection with a study of the best mothod of 
disposing of the sewage of Clinton, and maps of Clinton and 
portions -of Lancaster and Bolton have been made from tlio«o 
surveys. Two hundred and eighty test pits have been dug, and 14 
borings, having an aggregate depth of 488 feet, have been made to 
determine the character of the ground at points whore it wan 
thought that it might be feasible to filter the sewage, or to obtain 
material from which to make filter-beds. 



DAM AND AQUEDUCT DEPABTMENT. 

Thoicas F. Richardson, DeparPmenl Engineer, 

The work in this department has related mainly to the construc- 
tion of the Wachnsett Aqueduct, and the year has lieen a very }mny 
one. The organization of the engineering force has \jcef\ substan- 
tially the same as daring the previous year, although the increase 
in the amount of work repaired a very considerable increase in the 
number of engineers and inspectors, Horace K^>pes, Alexander E, 
Kastl and Cbarles E, Wells are respectively the engineers of the 
first, second and third divisions of the arjneduct; Ernest (i, flopson 
is head draftsman ; and Darid Hinckley is in charge of gaging*!^ afid 
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investigations, devoting a portion of his time to work in the res- 
ervoir department. Chester AV. Smith, who was transferred to 
this department from the reservoir department May 10, was placed 
in charge of the temporary dam and other works at the river. The 
^engineering force, including engineer-inspectors, in this depart- 
ment at the beginning of the j^ear was 44 ; the number was increased 
from time to time as the increase in the work demanded, until 
August 21, when the total engineering force, including engineer- 
inspectors, was 73, and there were, in addition, 18 inspectors of 
masonry. At the end of the year the engineering force numbered 
54, and there was 1 inspector of masonry. 

The main office of the department is in the new building erected 
for an engineers' office in Clinton, and a branch office has been 
maintained at Northborough for the use of the engineers of the 
second and third divisions of the aqueduct. 

Wachusett Dam. 

The plans for the construction of this dam have progressed very 
slowly, because the time of the engineering department has been so 
fully occupied by work which it was more important to complete 
promptly. As soon as it was found that it would not be feasible to 
let contracts for the main dam and its protective dams in 1897, it 
was decided to construct a temporary dam above the site of the 
main dam, to divert the water into the aqueduct, and to serve as 
an up-stream protective dam during the excavation for the founda- 
tions of the main dam. 

Temporary Worhs. — As the water in the Lancaster Mill Pond 
at the site of the temporary dam had a depth of fully 20 feet, it was 
necessary to take down the Lancaster Mills dam before beginning 
the work. By the terms of an agreement with the Lancaster Mills 
Corporation, only the upper 6 feet of the dam could be taken down 
until provision had been made for pumping clean water from a 
point above the site of the temporary dam into the canal at the Lan- 
caster Mills. The work of removing the dam was begun June 1, 
and the taking down of the upper 6 feet was completed June 19, the 
work being rendered more difficult by the high water in the river. 

On June 14, as soon as the water in the mill pond had low- 
ered sufficiently, the work of excavating the trench for laying a 
24-inch cast-iron pipe from a point above the site of the temporary 
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dam to the canal of the Lancaster Mills was begun. As it was 
necessary that this work should be done rapidly, the foremen and 
men for doing the work were obtained from E. D. Smith & Co., 
the contractors for constructing the tunnel. Pipe laying was l)egun 
June 23, and was finished July 31. Prior to the latter date, a cen- 
trifugal pump had been put in place upon a i*aft, above the site of 
the temporary dam, and a boiler had been located on the opposite 
shore and connected with the pump. This pump was started at 
11 P.M., J[^ly 31, and since that date has been used continuously to 
pump clean water to the Lancaster Mills. The average amount of 
water pumped daily has been 1,325,000 gallons. 

On August 2 the taking down of the Lancaster Mills dam was 
continued, and an opening about 25 feet in width was carried nearly 
to the bottom of the dam, the work being finished August 28. A 
considerable amount of additional work was done subsequently, 
from time to time, in order to protect the bridge pier and abutment 
just above the dam from danger during freshets. 

The work of constructing the temporary dam was begun at its 
ends during the week ending July 31, and was continued until the 
end of the year. This dam is an embankment of earth, with a row 
of sheet piling in the centre to serve as a cut-off. It has passing 
through it two wooden flumes, one 7 feet 2 inches wide and 7 feet 
7 inches high, which is to extend to the upper end of the Wachusett 
Aqueduct, and the other 40 feet wide and 16 feet high, to carry 
that portion of the water of the river not diverted into the aque- 
duct. It is proposed to extend the larger flume so that it will carry 
the water of the river past the excavation to be made for the per- 
manent masonry dam. 

As it is necessary to raise the water nearly to the top of the 
large flume in order to divert the water through the aqueduct, pro- 
vision has been made for inserting gates and stop planks in it. 
It is essential, during the construction of the foundations of the 
main dam, that there should be no overflow at the temporary dam, 
except into the large flume ; and it is also essential that the flow 
through this flume should not be obstructed in times of freshet 
either by stop planks or gates, or even by stop-plank grooves, 
which might collect such larger obstructions as stumps, logs and 
floating ice ; consequently, special machinery was provided, by 
which in a short time all of the stop planks, gates and stop-plank 
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grooves could be removed, leaving a free passage through the 
flume 40 feet wide and 16 feet high. 

The small flume, which leads from the temporary dam to the 
head of the aqueduct, is so located that its foundation is several 
feet below the original surface of the rock, where the flume crosses 
the line of the masonry dam. This location added greatly to the 
diflSculty of building the flume at the present time, as it required 
an excavation 40 feet deep, but will make it very much easier to 
maintain the flume while the masonry dam is being constructed. 

In order to connect this flume with the portion of the aqueduct 
built in tunnel, it was necessary to excavate from the surface to the 
end of the aqueduct as built in tunnel, to continue the aqueduct 19 
feet to its upper end and to build a portion of the permanent gate 
house. 

The river was turned through the large flume Novemlier 4, and 
the dam was substantially finished before the end of the year. 
Considerable work, however, remains to be done to complete the 
small flume through the deep cut. 

Waciiusett Aqueduct. 

In 1896, contracts were made for constructing the Wachusett 
Aqueduct, comprising 2 miles of tunnel through rock ; 7 miles of 
masonry aqueduct, including a bridge across the Assabet River ; and 
3 miles of open channel, following in general the course of a brook 
and extending to the upper end of the Sudbury Reservoir. By the 
provisions of each of these contracts the work was to be completed 
Dec. 1, 1897. At the beginning of the year 1897, a considerable 
amount of work had been done on all of the sections ; but it was 
only on sections 2 and 3, which included the tunnel, and section 
8, the Assabet Bridge, that the rate of progress was up to the r^ 
quirements of the specifications. It is, therefore, very gratifying 
to be able to state that all of the work, with the exception of the 
open channel, was substantially completed before the end of the 
year, and much of it considerably ahead of the contract time. The 
delay at the open channel is less serious than the same delay in the 
construction of the masonry aqueduct, since the work remaining to 
be done is almost wholly earth and rock work, which can be prose- 
cuted in cold weather. The work upon the open channel is so far 
advanced that it could be put in use, although it is desirable that it 
should be finished before any water is run through it. 
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Sections 2 and 5, — Rock Tunnel. 

Ckmtracton, E. D. Smith & Co. ; date of oontrmcts, Feb. 12, 1896 ; amonnt of contracts, 
$371,321 ; length of tannel, 10,331 feet; width where lined with brickwork, 12 feet 2 inches ; 
where unlined, IS feet 6 inches ; height where fhlly lined with brickwork, 10 feet 10 inches ; 
where only the bottom is lined, 11 feet 10 inches; length of aqnednct not in tunnel, 1,010 
feet; width, 11 fbtX 6 inches ; height, 10 ftet 6 inches. 

At the beginning of the year 1897, the work of excavating the 
tunnel was progressing rapidly, but none of it had been lined. 

The length of tunnel excavated from each shaft and from the 
portal to the headings, and the dates at which the headings met, 
are as follows : — 



PORTION OF TUNNEL. 



Length of Tnnnel 

to Meetinf of 

Headings, 



Date of Meeting of 

Headings. 

1897. 



Shaft No. 1, west, . 
Shaft No. 1, east, . 
Shaft No. % west, . 
Shaft No. 2, east, . 
Sliaft No. 8, west, . 
Shaft No. 8, east, . 
Shaft No. 4, west, . 
Shaft No. 4, east, . 
Portal, . 
Total, . 




May 2. 



April 15. 



March 25. 



March 24. 



Note. — The distances given are from centres of shafts. 

The removal of the benches and the trimming of the tunnel con- 
tinued until August 14, and after this date a small amount of trim- 
ming was done at the shafts, and some loose rock was removed 
from the tunnel. 

Twenty-one feet of tunnel, extending from the westerly side of 
Shaft No. 1, as far as it was feasible to construct the aqueduct in 
tunnel, were not included in the contract, and were excavated 
under a special agreement. 
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The plans of the tunnel provided for lining the whole of the bot- 
tom, so as to make a smooth invert, with an inclination of 1 foot in 
5,000 ; but provision was made for arching the tunnel only where 
the existing conditions of the rock made it necessary, or where the 
rock was of such a character that it seemed likely to deteriorate. 

In order to determine which portions should be arched, careful 
examinations were made by Prof. W. O. Crosby, geologrst, Massa- 
chusetts Institute of Technology, and by the engineers. Professor 
Crosby not only made a detailed and thorough personal examination, 
but took specimens of rock every 10 feet along the length of the 
tunnel, which he carefully examined, and which are preserved in 
the Clinton office. His reports of the results of his examinations 
and of the specimens taken formed the principal basis for deter- 
mining which portions of the tunnel should be arched. 

Near the Nashua Kiver, where the tunnel runs a short distance 
down 'Stream from and nearly parallel with the proposed Wachusett 
Dam, a very heavy section of lining was adopted, and the masonry 
was built solidly to the bottom, sides and top of the rock tunnel, 
except in cases where there was timbering which could not be re- 
moved. In such cases, as much timbering was removed as pos- 
sible, and cement grout was pumped in behind the lining and 
behind the timber, to thoroughly fill all vacant spaces. This sec- 
tion is strong enough to resist water pressure, and was made 
practically water-tight. In other portions of the tunnel the lining 
and arching were adopted only for the purpose of supporting the 
rock, and not to keep out -water. 

Six hundred and eighty-six linear feet of the tunnel required tim- 
bering when the tunnel was excavated, to prevent the rock from 
falling. In these timbered sections it was not often feasible to re- 
move the frames or the top lagging, but the side lagging was gen- 
erally taken out. 

Where the tunnel was arched, the masonry was filled in solidly 
against the rock sides of the tunnel to a point rather more than 
one-half way up the arch, and this solid masonry at the side served 
as an abutment for the upper 90 degrees of arch. The spaces over 
the arch, except at the heavy section near the dam, already referred 
to, were packed with stone taken from the tunnel. The arch gen- 
erally consisted of 3 rings of brickwork, which gave it a thickness 
of 12J inches, but under the shafts and wherever else it seemed 
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necessary, the arch' was made thicker. The lengths of the diflferent 
kinds of lining are given in the following table : — : 

Feet. 

Heavy section near dam, 849 

Five or six ring arch near shafts, 39 

Foar-ring arch, 706 

Three-ring arch, 8,684 

Total length arched, 4,778 

Lined on the bottom only, • 5,553 

10,331 
A view in the tunnel where only the bottom is lined, and a 
view of the end of one of the arched portions of the tunnel, may 
be seen opposite pages 14 and 50. 

The invert of the tunnel, the side lining for 12 J inches from the 
interior of the tunnel, and the arch, were built of brick masonry, 
laid in mortar, which was composed of one part of American 
natural cement and one and one-half parts of sand up to the spring- 
ing line, and of two parts of sand to one of cement above the 
springing line. The backing behind the 12J^ inches of brickwork 
at the sides was generally made with stone from the tunnel, laid in 
mortar composed of two parts of sand and one part of cement. 

The dates when the brick lining of various portions of the tunnel 
were started and finished are given in the following table. No 
account is taken of small amounts of work at the shafts, which 
were finished later. 



PORTION OF TUNNEL. 



Lining started. 



Lining Finished. 



Shaft No. 1, west, 

Shaft No. 1, east, 

Shaft No. 2, west, ..•••• 

Shaft No 2, east, 

Shaft No. 3, west, ...... 

Shaft No. 3, east, 

Shaft No. 4, west, 

Shaft No. 4, east, 

Portal, 



September 14. 
May 13. 

June 15. 



May 
April 
May 
March 



25. 

7. 

7. 
SO. 



January 20. 
May 4. 



September 22. 
September 27. 
August 30. 
August 21. 
August 9. 
September 24. 
October 7. 
October 6. 
August 16. 
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At Shaft No. 1 the lining of the tunnel was cdrried continuously 
through the shaft, but, as the upper part of the shaft would be re- 
moved by future excavation for the dam, the shaft was not filled up. 
Shafts No. 2 and No. 3 have been closed by building a brick arch 
at or near the bottom of each, and filling in aJ)out 10 feet of earth ; 
also by building additional arches across the shafts near the top of 
the rock, and filling with earth to the surface of the ground. The 
unfilled space in. each of these shafts is drained so that the water 
cannot accumulate in it. Shaft No. 4 has been kept open by build- 
ipg a circular ring of brick masonry, 6 feet in diameter, and filling 
the remainder of the shaft. On the top of the shaft a small, circular 
gray brick house, 7 feet 6 inches in diameter inside, has been built 
to facilitate access to the tunnel. The last masonry built by the 
contractor was the granite coping of this shaft, which was set 
November 20. The 1,010 linear feet of masonry aqueduct not in 
tunnel on Section 3 were completed October 30. 

A statement of the bricks and cement used in the construction of 
the tunnel, and of the cost per linear foot of the tunnel and masonry 
aqueduct, are given subsequently. 

West Berlin Water Supply. — The construction of the tunnel 
drained several wells at West Berlin, and, in order to furnish a 
substitute for the water formerly furnished by these wells, a well 
10 feet deep and 10 feet in diameter inside of the curbing was dug 
on land west of the tunnel and south of the Central Massachusetts 
Railroad, and covered with a wooden roof. From this well a 
2-inch galvanized-iron pipe, 5,600 feet long, was laid through 
private land and in the highway, to supply water to five houses 
and one watering trough at the highway. The work of constructing 
this water supply was begun November 18, and water was supplied 
to the houses on December 27. 

Sections 4, ^, tf, 7, 9 and IQy—r Mqsonry Aqueduct. 

Contractor, Silvio Casparis; date of contracts, Maj 9, 1896; amonnt of contracts, $834,197.06; 
length of aqaednct, 35,475 feet; width, ll feeti inches; height, 10 feet 6 inches; inclination 
of aqueduct, 1 foot in 2,500. 

These six contracts include very nearly all of the masonry aque- 
duct not in tunnel. The amount of work done in 1896 was, as 
stated in last year's report, rriuch' less thto the amount required 
by the terms of the contracts. In the winter, as no work could 
be done upon the masonry, comparatively little could be accom- 
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plished. The contractor continued to work, however, as vigorously 
as possible during this season of the year, in providing bricks, 
broken stone, screened gravel and sand for the masonry to be 
built the coming season, and in excavating where it was feasible to 
excavate. 

In 1896, sections 5 and 6 were sublet, with the assent of the 
Board, to Smith & Burden of Long Island City, N. Y. These con- 
tractors became insolvent toward the end of the year and abandoned 
the work, and on Feb. 19, 1897, the Board assented to a second 
subletting of these sections to the Standard Construction Company 
of Columbus, O. All of the other sections remained under the 
direct control of Mr. Casparis. 

The work of constructing the masonry of the aqueduct was re- 
sumed as early in the spring as the weather w^ould permit, and the 
whole work was carried on very vigorously, so that the masonry 
was completed before cold weather. The dates of resuming work 
upon the masonry and of laying the last aqueduct masonry upon the 
various sections are given in the following table : — 





Work upon Aqubduct Masombt. 


SECTION. 


Resumed. 


Finished. 


4 

6 

6 

7 

9 

10 


During week ending April 3. 
During week ending April 17. 

During week ending April 17. 

• 
During week ending April 3. 

During week ending April 10. 

During week ending April 3. 


October 12. 
November 19. 
November 18. 
October 19. 
October 30. 
October 27. 



The aqueduct is built of concrete and brick masonry. The bot- 
tom and side walls are of American natural cement concrete, lined 
with one or more rings of brick masonry, and the arch of Portland 
cement concrete, without a brick lining. The American cement 
concrete is composed of five parts of screened gravel or broken 
stone, two parts of sand and one part of cement; the Portland 
cement concrete of four and one-half parts of gravel or stone, two, 
and one-half parts of sand and one part of cement. The brU^k. 
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masonry in nearly all cases was laid in American cement mortar 
composed of two parts of sand and one part of cement. 

The cross-sections of the masonry of the aqueduct were shown on 
Plan No. 3 of the report of last year. The section was varied to 
suit the conditions at different places. Under ordinary conditions, 
where the excavation was in earth, what is known as the regular 
section was built. This is illustrated by a plate opposite page 16. 

In rock or hard earth excavation, where the sides would stand 
without caving, the concrete side walls were made much smaller, 
and filled out to the sides of the excavation. Where the aqueduct 
is founded upon an embankment of earth, the concrete side walls 
were carried down to a level, giving a very broad base for the 
aqueduct, and permitting iron rods, with washers at each end, to be 
placed in the concrete just beneath the brick invert. 

Where there was water in the bottom of the trench, a central 
wooden drain and a light platform, consisting of boards nailed to 
light sills, were used, the boards sloping down to the central 
drain. Where there was little water, the boards were grooved on 
each edge, so as to form small channels to carry the water to the 
drain ; and where there was more water, two layers of boards were 
used, the upper layer being fluted upon the under side, thus fur- 
nishing many channels of considerable size to convey the w^ater. 
These light platforms were required only on sections 9 and 10, as the 
excavations upon other sections were generally above the water level. 

After building the aqueduct, the inside of the arch was plastered 
with a thin coating of Portland cement and two coats of Portland 
cement wash were applied to the brick side walls. At first the 
Portland cement wash was used upon the arch as well as upon the 
side walls, but the thin plastering was found to give better results. 
These additional coatings were applied mainly for the purpose of 
making the masonry more nearly water-tight, but they also made 
the arch smoother. 

In addition to the coating of the arch and sides, the brick invert 
was given two coats of cement wash, where the aqueduct was on an 
embankment of earth. 

In building the arch, the centres were oiled to keep the cement 
from adhering to them, but before plastering, this oil, if it remained 
on the inside of the arch, was removed by washing with concen- 
trated lye. 
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This plastering and cement wash were not provided for in the 
contracts for building the aqueduct, but were done by the contractor 
as extra work. It required 647 barrels of cement for the 
arch and sides, and the cost of the finished work was $8,114, or 
about 22|- cents per linear foot. The cement wash on 3,368 feet of 
invert required 22 barrels of cement, and cost 6 cents per foot. 

In the construction of the aqueduct few special appliances were 
used for making the earth excavation. Cable ways were used to a 
limited extent on sections 9 and 10, but as a rule were not very 
satisfactory, although in some places they did good work. Power 
drills were generally used for the rock excavation. All concrete 
was mixed by hand. Screened gravel was used in making the con- 
crete, when it was available, but in 1897 it was necessary to use 
large quantities of broken stone. Six stone crushers were in 
operation upon these sections of the aqueduct. In some cases 
elevated screens were used for screening gravel, with success. In 
one case — on Section 9 — the screens were supplied with material 
by the use of a cable way. 

A statement of the bricks and cement used, and of the cost of the 
masonry aqueduct per linear foot, are given subsequently. 

Super st^mctures. — Upon Section 4 and Section 10 of the aque- 
duct small superstructures were built under separate contracts. 
The one on Section 4 is a small granite building covering a large 
man-hole, where apparatus for measuring the flow in the aqueduct 
with a current meter is being installed. The contract, dated Nov. 
8, 1897, was made with the New England Granite Works of Con- 
cord, N. H. The work of erecting the building was begun on 
November 29 and finished on December 22. The amount of the 
contract was $1,584. 

The superstructure upon Section 10 covers the terminal chamber 
of the masonry aqueduct. The contract, dated Oct. 18, 1897, was 
made with J. W. Bishop & Co. of Worcester, Mass. The work of 
erecting the building was begun on November 15, and finished on 
December 16. The stone used in the building came from the 
quarry of the New England Granite Works at Concord, N. H. 
The amount of the contract was $4,260. A view of the terminal 
chamber and its superstructure may be found opposite page 58. 
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Section 8, — Assdbet Bridge. 

Contractors, Jones, Pollard & Co. ; date of contract, Jnne 16, 1896 ; amonnt of contract, 
$64,766 ; length of bridge, 359 feet ; length of masonry aquedact not on bridge, 30 ket ; 
character of structure, 7 granite arches (1 oyer a road and 6 over a mill pond) supporting 
an aqueduct ; span of arches, 29.5 feet ; height of arches above surface of mill pond, 17 feet. 

The frontispiece gives a view of this bridge, which is now com- 
pleted with the exception of the iron railing. The architectural 
features were designed by Reuben Shirreffs, principal office 
assistant. 

The lower part of the aqueduct upon the bridge has the same 
form as the lower part of the aqueduct at other places, but the 
upper part is different, vertical walls covered with iron beams and 
brick arches being used upon the bridge, instead of the semi-circu- 
lar arch. 

When work was stopped for the season of 1896, all of the piers 
were finished to a point above the level of the water in the mill 
pond. Work was resumed on March 29, 1897, and the building of 
the masonry began April 12 and was finished September 1. 

The stone used for the bridge was furnished by the New England 
Granite Works of Concord, N. H., and proved to be very satisfac- 
tory, both in quality and appearance. 

The contractors for building the bridge completed it ahead of the 
contract time, and in a very satisfactory manner. 

Lead Lining and Granolithic Covering. — In addition to the 
main contract for constructing the bridge, two small contracts were 
made, one for placing a continuous lining of sheet lead back of the 8 
inches of brick masonry forming the interior lining of the aqueduct. 
The lead was purchased by the Commonwealth, but a contract for 
placing it and burning the sheets of lead together was made with 
Henry Sheldon of Lowell, Mass., on June 23. He began work 
July 6 and completed his contract July 31. The lead weighed 
5 pounds to the square foot, and the sheets were 16 feet long and 9 
feet wide. These were burned together without the use of solder. 

The lead lining was provided for the purpose of preventing any 
leakage from the aqueduct, where it crosses the bridge, and it ap- 
peared to be absolutely water-tight when the work was completed. 

In order to insure the permanence of the lead and to make satis- 
factory work, the bottom and sides of the aqueduct, against which 
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the lead was to be placed, were smoothly plastered and then coated 
with asphalt paint. After the sheets of lead had been put in place 
and burned together they were covered with a thick coating of 
asphalt before the 8 inches of brick lining were put in place. 

In order to protect the top of the bridge from the weather, to 
prevent the rain from soaking into the masonry and to make a suit- 
able finish for the top of the bridge, it was covered with granolithic, 
laid on two layers of roofing felt coated with coal tar. 

The contract for this work was made Sept. 24, 1897, with the 
W. A. Murtfeldt Company, which began work October 7 and 
finished placing the granolithic on November 6. DyckerhoflF Port- 
land cement was used in making the granolithic. The amount of 
the contract was $1,261. 

The main and minor contracts for this bridge, including the cost 
of the lead used for the lining, amounted to $68,544.30. 



Section 11^ — Open Channel. 

Contractors, Moulton & O'Mahoney; date of contract, Sept. 22, 1896; amoant of contract 

(approximate), 9^^2,850; length of section, 15,800 feet. 

This section of the aqueduct, which extends from the terminal 
chamber of the masonry aqueduct to the upper end of the Sudbury 
Reservoir, and follows the general course of a brook which flowed 
into this reservoir, was under construction at the beginning of the 
year. By the terms of the contract it should have been finished 
on Dec. 1, 1897, but at the end of December considerable work 
remained to be done near the upper end of the channel. The 
unfinished work does not include any masonry, and can be prose- 
cuted in the winter. The masonry, which included two small dams, 
four stone arch bridges to carry highways across the channel and 
three stone arch bridges for private ways, was begun June 1 and 
finished November 13. All of the masonry was done in a very 
satisfjEictory manner. 

The channel is 20 feet wide on the bottom, and has side slopes 
of three horizontal to one vertical. The bottom and sides, where 
the material encountered was too fine to prevent erosion, were 
faced with coarse gravel. 

For about four-fifths of a mile at the lower end of the channel it 
is located through an old mill pond. At this place the pond was 
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improved by removing the mud and soil, by deepening and by facing 
the slopes with gravel. 

A view of a finished section of the open channel with one of the 
highway bridges crossing it, and a view of the lower dam, which 
was built on the location of the old mill dam, may be seen opposite 
pages 60 and 36. 

The progress of the earth work upon this section has been 
seriously delayed by rainy weather and by the insufficient provi- 
sion made by the contractors, by ditching and building flumes for 
taking care of so much water. 

A much larger amount of rock was encountered in the excavations 
than was expected when the contract was made, and gravel for 
covering the slopes of the channel had to be hauled a long distance ; 
for these and other reasons, the cost of the work will be materially 
increased above what was expected when the contract was let. 

In making the excavations the contractors have had a steam shovel 
in operation most of the year, but the greater part of the work has 
been done by men shovelling into wheelbarrows, carts and some- 
times into cars. The steam shovel has generally been used in con- 
nection with cars, which have been hauled up an incline by a 
stationary hoisting engine. 

In some cases, particularly where rock or boulders have been 
encountered, derricks have been used for removing the material. 

At two points along the line of the channel fine sand was encoun- 
tered, which could not be excavated to the slopes proposed for the 
sides of the channel, and special measures had to be taken to hold 
the material while excavating and applying the gravel facing. The 
contract provided that, where it was necessary to do such special 
work as this, the contractor should be paid its cost, plus 15 per 
cent. 

Force employed. 

The largest force engaged on aqueduct construction in 1897 was 
during the week ending August 21, when 2,001 men and 467 horses 
were at work. 

The maximum force engaged upon each of the various sections 
during the year was as follows : — 
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SEcnosT. 


Date. 


Men. 


Hones. 


2, 


March 4. 


152 


10 


8 


February 17. 


265 


22 


4, 


June 16. 


222 


84 


6 


June 8. 


230 


70 


6 


September 28. 


405 


92 


7, 


May 14. 


261 


74 


8. 


June 1. 


75 


17 


9 


August 11. 


851 


100 


10, 


August 81. 


273 


58 


11 


December 10. 


428 


72 



The total number of days' labor of meti upon the aqueduct dur- 
ing 1897 was 371,434, and of horses 75,345. 

Materials used. 

In constructing the masonry of the aqueduct and the lining of the 
tunnel 12,250,000 bricks were used, also 112,901 barrels of Amer- 
ican natural cement and 48,262 barrels of Portland cement, making 
a total of 161,163 barrels of cement. Of this total, 26,957 barrels 
were used in 1896 and 134,206 barrels in 1897. 

Of the bricks used, about two-thirds were furnished by the 
Granite State Brick Company from Epping, N. H. Of the re- 
maining one-third, by far the larger part were Star brick from 
Epping, N. H., and most of the others were furnished by the New 
England Steam Brick Company of Providence, R. I. 

The cements used were as follows : — 



American natural cements : — Barrels. 

Norton, 60,877 

Hoffman, . • . • 43,024 

Beach, 8,100 

Other brands, • • . • . 900 

112,901 
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I\ffiliind cements : — Baircis. 

Atlas, 17,735 

Giant, , . . . . 15,094 

Iron Clad 5,575 

Brooks-Shoobridge, 5,306 

West Kent, 3,394 

Other brands, ' . . 1,1S8 

48,2152 
Appendix No. 3 gives a summary of the tests of these cements. 

Cost of Aqueduct. 

The total amount of payments on account of the Wachusett 
Aqueduct to Dec. 31, 1897, was $1,523,000. In order to, obtain 
the total cost to December 31, there should be added to this sum 
about $135,000, to cover a portion of the general expenses of 
administration and the liabilities incurred in connecti6n with the 
construction of the aqueduct to this date. These liabilities are 
principally the amounts reserved on contracts to secure their 
fulfilment. 

Further expenditures, which will not probably exceed $100,000, 
will have to be made in order to complete the settlements for land 
taken and to finish the work upon the aqueduct. The work remain- 
ing to be done includes the completion of Section 11. 

In accordance with the above statements, the approximate cost of 
the aqueduct will be $1,758,000, making the cost per foot, includ- 
ing incidental expenses of every kind, except interest on the money 
invested, about $28. 

The contract work upon the tunnel has amounted to about $33 per 
foot. 

The contract work upon the masonry aqueduct has amounted to 
about $24 per foot. 

The contract work upon the Assabet Bridge and the lead lining 
have cost about $191 per foot. 

In addition to the contract work, the engineering, inspection, 
administration, land damages and preliminary and additional work, 
including minor contracts, will cost about $5 per foot. 

The above approximate figures are given at the pi*esent time to 
answer the inquiry often made as to the cost, and more particularly 
the cost per foot, of different portions of the aqueiluct. 

The cost of this aqueduct will be very small in proportion to its 
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capacity and the magnitude of the work. If the above approximate 
estimate of the cost of the final completion of the work is correct, 
it will be finished for $507,000 less than its cost as estimated in the 
report of the State Board of Health upon a Metropolitan Water 
Supply. 

Engineering and Miscellaneous, 

While the active work of construction has required nearly all 
of the time of the engineers of the dam and aqueduct department, 
some other matters have received attention. 

Relocation of Central Massachusetts Railroad, — Early in the 
year, additional surveys and estimates were made relative to the 
proposed relocation of this railroad. 

Smith Dike, — Studies and estimates have been made to finally 
locate this dike, and estimates of the cost of the dike as finally 
located, are being prepared. 

North Dike, — The borings and the experimental work at the 
site of this dike were under the charge of the dam and aqueduct 
department during the first part of the year, when they were trans- 
ferred to the reservoir department. An account of the results of the 
investigations has been given under the head of that department. 

SUDBURY DEPARTMENT. 
Desmond FitzGerald, Department Engineer, 

The work in this department during the year has been mainly the 
continuation of the construction of the Sudbury Dam and Reservoir, 
but in addition to this work an additional line of 48-inch pipes has 
been laid from Framingham Dam No. 3 to Framingham Dam No. 1, 
and a large number of plans have been prepared in connection with 
the taking of a portion of Boston's water works under the provi- 
sions of the Metropolitan Water Act. 

The organization of the engineering force during the early part 
of the year was the same as in the previous year ; later, as the work 
upon the different sections of the reservoir was completed, the force 
was diminished, and in some cases the engineers were transferred 
from the completed portions to other portions of the reservoir. 

On Dec. 6, 18ft7, William C. Hall, the principal assistant of 
Mr. FitzGerald, died. He was a man of energy, ability and in- 
tegrity, and had been connected for many years with the construc- 
tion of reservoirs and other works for the city of Boston, 
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Edward S. Larned, division engineer, is now in charge, under 
Mr. FitzGerald, of the work of construction. 

EUery C. Appleton, Frank A. Bayley, Benjamin F. Goodnough, 
Oscar S. Heyer, Almon A. Platts, Daniel W. Cole, William Smiddy, 
Walter W. Patch and Bertram H. Davis are assistant engineers, 
and Fred F. Moore is draftsman. The total number in the engi- 
neering force at the end of the year was 25. 



SuDBUKY Dam. 

This dam was designed and its construction was begun by the 
city of Boston for the enlargement of its water supply, and it was 
rather more than half done when taken, on Jan. 4, 1896, by the 
Commonwealth, under the provisions of the Metropolitan Water 
Act. 

It is the largest of the dams of the Sudbury system, and is located 
on the Stony Brook Branch of the Sudbury River, about 1 mile 
north-easterly from the village of Fayville in the town of South- 
borough. Its length across the valley at the water line is 1,865 
feet, and the maximum height of the water line above the surface 
of the ground is 65 feet. 

Two views of this dam may be seen opposite pages 38 and 66. 

In the central portion of the dam there is a masonry spillway 300 
feet long, and at the northerly end of the spillway a gate chamber 
in the deepest part of the valley ; all of this central portion is 
founded upon solid rock. 

Between this masonry section and the sides of the valley there 
are earth embankments, containing core walls of concrete, which 
are carried down to bed rock, except at the extreme ends in the 
side hills, at which points the bed rock runs lower than it was 
thought necessary to go with the foundations. In order to make 
the core walls water-tight, they were plastered on the water side 
with Portland cement. 

The embankments have a slope of two to one everywhere except 
at the lower portion of the down-stream side, where they are two 
and one-half to one. 

On each side, part way down the slope of the embankments, 
there is a berm. On the up-stream side the face of the embank- 
ment above the l)erm is protected by a heavy layer of paving, 
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resting upon broken stone, while below the berm the protection is 
riprap, plaxjed by hand to an even slope. The portions of the dam 
not protected by paving and riprap are covered with a thick layer 
of soil and are grassed. 

At the beginning of the year there was only a small force apon 
the dam, engaged in laying paving. In the spring the laying of 
the crest stones of the spillway and the placing of soil were re- 
sumed. The work progressed slowly ; the last crest stone was laid 
on August 3, and the whole of the contract work was completed on 
October 16. 

The largest force employed upon the dam by the contractor at 
:any time during the year was for the week ending July 3, when 97 
men and 12 horses were at work. 

The total amount of the contract was $539,049.67. 

The following table shows the principal quantities of work done 
in the construction of this dam : — 

£arth excavation and refilling (cubic yards), 262,881 

Soil excavated and placed in spoil banks (cubic yards), . . . . 31,203 

Soil renoioved from spoil banks and placed on slopes (cubic yards), . 18,727 

Rock excavation (cubic yards), 16,873 

Bubble stone masonry (cubic yards), 30,917 

American cement concrete masonry (cubic yards), 15,594 

Portland cement brick masonry (cubic yards), 408 

Facing stone masonry (cubic yards), 4,840 

Dimension stone masonry (cubic yards), 510 

Riprap (cubic yards), 12,825 

Paving (cubic yards), 1,858 

Broken stone in place (cubic yards), 1,130 

Plastering with Portland cement (square yards), 9,135 

Hammer dressing (six-cut) (square feet), 7,007 

■Coping (linear feet), 443 

Sodding (square yards), 980 

Seeding (acres), 3.7 

A contract for the construction of nine sluice gates, and their 
•erection in the gate chamber, was made with Messrs. E. D. Wood 
& Co. of Philadelphia, on Sept. 17, 1896. The work under this 
-contract was completed March 15, 1897. The lower gates were in 
position and closed on February 8. The gates and openings are so 
Arranged that water can be taken from the reservoir at three different 
levels. 
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wSb&r tiii5* -lifitti^ all 'Cif ibe- "^nt^jri ni: :t2w^ Ij^ttot pfunDcm 'C-Jif hSm- mfts^-rroir 
Ibo^ ^ifffli «<:icfliij4ffli?^iL ?*!^ uiht* in iris ifeiiBsSiiie- :&:• ^tftr^ tnc' ^^♦ciinc' water 

A> alnwkSv >3aitiv^i3. libf- ^t^^> jw riif- ^Sim: "v^cy- •cij'Jsieifl *im Feb. 8, 
fe^ Wli»»w ifla^ !iv?ij^ -i^ 53w» >A*iii;5*:i^\ Al Ti*^ ^ik'^jciroi ^i iflfte water 

Jhf- WTt>cri ^^f ^Y5^,5v^^x Hr^C:- t>f^ ^v«^«^^^^S^• hv?jj^ sivmr-irmi^S jiannir the 
WflDkS5ti5^>«t>^ ^^rt^w^^ y^»*[v^ *ftiX%N^»^>»V ~*t. -t)!^ >tfifttitv n^i^^ TCitjie^nited 

I 

ohIy uSnifv^ s\stjist|tw^^> »»N'^iiM>*iSi^, r7i^f?f)Tv>*M. f»«"rm»>.. '.ib^t<»r iw ^iMtions 
A> O *Bivt \^s 
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The following table gives a list of the contractors upon this 
work, a statement of the work done by them and an approximate 
estimate of the quantity of material remaining to be removed : — 

Progress of Earthwork^ Sudbury Reservoir. 



CONTBACTOB. 



Sec- 
tion. 



Total to be 
moved. 



Total moved ^ ^^^**L, 
to Dec. 1, Dec- 1» 1896, 



1896. 



to Dec. 81, 
1897. 



Total moved Kemaining 



to Dec. 81, 
1897. 



to be 
Moved. 



Aaguste Sander, 
Moalton & O'Mahonej, 
Malone & Strang, . 
Aagnite Saucier, . 
Charles Linehan, . 
Newell & Snowling, 
Charles Linehan, . 
Monlton & O'Mahoney, 
Harrj P. Nawn, 
Monlton & O'Mahoney, 
Blagen & Bnsh, 
Monlton & O'Mahoney, 
Harry P. Nawn, 
Tho6. Nevins & Son, 
Washbnm & Washbnm, 
Harry P. Nawn, 
Washbom & Washbnm, 

Totals, 







A 


2M,096 


125,744 


115,873 






B 


215,067 


205,000 


10,067 






C 


355,973 


322,000 


33,973 






D 


258,996 


264,000 


4,996 






E 


231,737 


225,000 


6,737 






F 


196,197 


194,000 


2,197 






G 


156,749 


150,000 


6,749 






H 


176,473 


170,000 


6,473 






I 


264,815 


169,800 


96,015 






J 


182,127 


152,400 


29,727 






K 


185,629 


91,900 


93,729 






L 


808,160 


126,300 


181,850 






M 


371,430 


90,000 


281,430 






N 


162,565 


130,200 


22,365 









485,215 


85,000 


215,074 






P 


325,527 


143,000 


182,527 






Q 

• • 


433,000 


143,000 


263,657 




4,553,746 


2,777,344 


1,652,439 



241,617 
215,067 
356,973 
258,996 
231,737 
196,197 
156.749 
176,473 
264,815 
182,127 
185,629 
308,150 
371,430 
152,565 
300,074 
325,627 
406,657 



4,329,783 



12,479 
none, 
none, 
none, 
none, 
none, 
none, 
none, 
none, 
none, 
none, 
none, 
none, 
none. 
185,141 
none. 

26,343 



223,963 



It will be seen, from an examination of the above table, that 
1,552,439 cubic yards of earth were moved between Dec. 1, 1896, 
and Dec. 31, 1897. 

Section A, 

This section is located at the head of the southerly branch of the 
reservoir, immediately below the point where the water from the 
Nashua River will enter the reservoir. The contract for construct- 
ing the section was made between the city of Boston and Auguste 
Saucier, Aug. 27, 1894, and by the terms of the contract the 
work was to have been completed Dec. 1, 1894, but it is still one 
of the unfinished sections. The delay in completing the section 
was caused by legal complications, and not by a lack of diligence 
on the part of the contractor. These legal complications had pre- 
vented work before the contract was assumed by the Metropolitan 
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Water Board, and continaed to prevent work in 1896. On ilay 
20, 1S9T, work was resumed and prosecuted with diligence daring 
the summer. No work, however, except for one or two days, was 
done on the Bomett property", lying on the northerly side of the 
reservoir, ontil November 23, when an injunction, which had pre- 
vented work upon this property to this date, was dissolved by a de- 
cision of the supreme court. In the autumn of 1897, as work had 
been completed upon the portions of the section not affected by the 
iDJunction, the contractor was obliged to suspend work. As soon as 
there was an opportunity to work, however, he began again with a 
large force, and, notwithstanding the unfikvorable season of the 
year, had advanced so &r toward the completion of the section at 
tile end of the year that the portion within the limits of the reser- 
TOir will probably be finished before the winter is over. 

Sections B to Hy inclusive^ 

These sections represent the contracts made by tihe city of 
Boston in 1895. The work upon all of them was hi advanced 
at the end of 1896, and was completed early in 1897. 

Sections I to JT, inclusive^ and Section JP. 

These sections were constructed under contracts made bv the 
Metropolitan Water Board in 1896, and were^ by the terms of the 
contracts, to be completed on or before Dee. 1» 1897. They were 
completed from time to time during the year. The dates when 
these sections were substantially completed were as follows : — 



Cootnotoffw 



I, Harry F. N&wq, 

L, Mouhou «j^ O M:ihouc>\ 

M, UaiTv li^. Xuwu, 

P, Uarry l^. Xa^Ku, 



November 27. 



June 



19. 



Oi.H»ber 15. 
^Qvmiber 13. 
Ortobec 23. 



Jun^ 



2^. 



DiM^miber 11. 
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Sections O and Q. 

These sections are located at the extreme northerly end of the 
reservoir, and are being constructed by Washburn & Washburn, 
contractors. Mention was made in last year's report of the slow 
progress of the work, and of the fact that, owing to difficulties en- 
countered in the excavation of the soft material to a depth of 10 feet 
from an extensive swamp, the contractors had been given permis- 
sion to excavate and convey the materials to the dumping areas by 
the use of a pumping dredge and pipes. 

The dredging scow, with its boilers, engine, pump and other 
machinery, was completed in the early part of the year, and a 
sufficient length of pipe, 15 inches in diameter, was provided for 
conveying the mingled water and mud to the areas to be filled. A 
portion of these pipes rested upon floats to support them across 
the water in the dredging basin. 

This machinery was put in operation April 14. Late in the year, 
when the machinery was in good working order and the dredge was 
operating under favorable conditions, an output of about 100,000 
cubic yards in a month was reached ; but during a large part of the 
year the output was small, owing to interruptions required to make 
the many repairs and alterations which were found to be necessary. 
At one time there was a long delay in order to make extensive 
alterations and repairs upon the engine, and after these were made 
the dredge was used only a short time before it was concluded to 
substitute a new and larger engine for the one upon the dredge. 

In the removal of the material by dredging much care was taken 
to prevent the dirty water from going into the reservoir, and thus 
aflTecting the water supplied to the city of Boston. The area from 
which the material was dredged was cut off* from the rest of the Res- 
ervoir by small dikes. 

The water and mud pumped by the dredge were discharged into 
large ponds formed upon the areas to be filled by building small 
dikes around them. These ponds were of sufficient size to give the 
material in the water an opportunity to settle before the water 
reached the channel through which it flowed back into the dredging 
basin. 

A portion of the swamp in which Washburn & Washburn were 
operating was included in the contract of Harry P. Nawn, con- 
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Ij'jkToit for Section M, and in the summer Mr. Xawn's force was 
•exc'iiTfldiB^ the mad upon his section by hsnd, which required that 
1^ -ex-et^nitaons should be kept firee from water. In order to pre- 
TiCDi tfine m^ter in the dredging b&sin on sections O and Q from 
AowxD^ mpon Se<(tion M« Washbom Jc Washbom were keeping the 
WTflier sli^tlv below the level of the sur&ce of the swamp, and 
w-tTe leaving unercaTated a strip of swamp IMO feet in width ad- 
jatieiiir t^"* Section M. 

As there seemed to be some danger that this barrier might prove 
msiaificient in the dieeper and softer portions of the swamp, and as 
iht aj:|>iliances of Mr. Xawn seemed better adapted for excavating 
jotsajT the surface of the swamp« and those of Washimim & Wash- 
imicrm for excavating: the material bellow the sxir&ce which was nearlv 
ifipcie frctoim ivx^« an agieement was entered into on Jdly 7, between 
ifflke C'COimftC'inwealtfa and esieh of these oontinjkctors. bv which Mr. 
XaiTD -vTEs to kave upon his s^»rti<(>n the j1ow<»- layers of the swamp, 
ibD T>e excavated bv Washbiom ^ WasM-q&m^ asad to excavate from 
Se^CiXi O an c^uivalestt •qxaumtstA'* of sxateTuuI to a ^dqpth of about 4 
feea li-velow the sjglt&c^ <s£ the swazop : this ^lEumtity of material 
jBBDCflmitie^ to •^,±7v cmbae vaivSs* Mr, Xawn w!fts, >»t the terms of 
Hs agpfieniteiiiit^ t)d ccfix^hle^te his wo^ir^ ^x'ai t^ sw^uz^ cnd Section M 
icm or beifo»ffv S^f^ejm'heT 1, aai^d tibe w^*«i ^-ai S^tDcai O cm or before 
OcfH:»?her ^, He did all of tie w^c>rk v^tv exjw^ticaasly, oompleting 
tiksit c^D Smd^vbi M 4?ai A^ctpus^ l:i arnd tibua ^c«Ci Sf^iD^m O on Septem- 
ber lt>, 

Tn>e offlat3»dt> fi^ si^c<r5cms O a3>5 'Q i^cpiSi^ ibdr oompletion on 
OT Vf{>3^ rv^. 1^ li^ftT. As ^1 ^:j»s ^vifew >itfore nihis date that 
W*^ih'b«ol^a Jfc \Vasii><aim ^-4105)^ ^il to hax^^- tJ«5t -w^iric wanpleted, or 
iKfiariy 4:v«ttjj\leJt»o*lH ai r)>^ i^T^o tvsf^iii^ >j- ih^ ■ ^^uxrart^ aanl as it 
w^cscii? V tj«^^^*^;sm TO "fill rtw^ r^^si^T^'Ait Tn tib^ ^sg^riiur frf ISi^S in 
CKT^f'T to ^vr^^x^A^^ ^ >ci5*S<*'i^r)l >^?l*^^T ^jnyij^V for tibe Mestawspolitan 
W:jia:f'T ll%irtvil> il >os^^ 3^vi4<vi to otitor imr> «n Jicrwtment with 
liitt>*^ o<^Tii«^*<tH^;rs^ >9^-l^iv^\\\ aftoT th^ Xl-f^nvTifv^ltetn WiStw Board had 
tfiH^vv^ t>>o :rv"c$ioTX'oi^' rr\ ih^ ^pvinp: of l^f«> mvA Arnvn ix down later 
am tif^ xv^ts 'sqH#l^*^'TOYitI> U^ y^vmii rh<^ <Mittinii off of tlie dw^dging 
^s^ir, iTi^Yi^ ^t^lV^v :|\>*il-ionv of rhr- ivsjo^-x'oiv, t>K' oontrwtr^f^rs were to 

TV^::i:i>0 ^-O^'k n^N^Vi tl><^xv ?j<'\MTOT>'-. 
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Methods of Excavating employed. 

Both the stripping and the shallow-flowage work required, as a 
rule, the removal of a shallow layer of soil or earth, and frequently 
the material contained many boulders. The contractors, there- 
fore, found it best to depend almost wholly upon hand labor for 
excavating, but they used both carts and cars for carrying the 
material to the areas to be filled. In many swampy places the 
material beneath the mud was a very fine, wet sand, clay or other 
material, which would not support either carts or railroad tracks 
upon ordinary ties. In such places a continuous plank roadway 
was provided for the carts, and considerable planking was used 
beneath the ties, in order to support the tracks. 

In many cases the cars were hauled from the reservoir up an in- 
•cline by the use of a stationary hoisting engine, and were then hauled 
to the place of deposit by horses or a locomotive. The use of 
inclines and hoisting engines proved in many cases to be both 
•economical and expeditious. 

For instance, a single incline and hoisting engine was used by 
Harry P. Nawn in the removal of the material from the upper 
portion of the swamp on Section O. In the swamp where the ex- 
<5avation was being made there were two tracks, and while the train 
on one track was being filled, another train of empty cars was 
allowed to run down by gravity upon the other track, dragging a 
wire rope attached to the drum of the hoisting engine. The wire 
rope was then transferred to the loaded train, which was hauled to 
the top of the level ground. The same shovellers filled trains on 
both tracks. The length of the trains varied according to circum- 
stances, but upon this work there were generally from 11 to 16 
<5ar8 to a train, each car holding from 2 to 2^ cubic yards. 

Mr. Nawn in this case succeeded in removing 66,270 cubic yards 

in 49 working days, which makes an average of 1,352 cubic yards 

removed daily. 

Circular Dam. 

This dam, which was built by Holbrook, Cabot & Daly, con- 
tractors, is located just west of, and abutting against a road which 
crosses the southerly arm of the reservoir toward its upper end. 
It is intended to prevent the drawing down of the water in a portion 
of the reservoir where the general depth is about 8 feet. The 
water from the Wachusett Aqueduct will pass over this dam, and, 
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in order to make the flactuations of the water level above the dam 
small, an overfall 150 feet in length was provided. 

The dam is built in close connection with the existing masonry 
of the stone arch under the road. It is founded upon concrete, and 
consists of rubble masonry, with a split-stone face, surmounted by 
a dimension stone crest 3 feet in width. The top of the dam is 2 
feet below the level of the fiill reservoir. In the middle of the dam 
an opening 8 feet wide has been left, to be closed with stop planks. 
The contract was dated Sept. 2, 1897, and the work was completed 
November 17, at a cost of $4,550.27. 

Iron Fence. 

Work has continued on this contract for building the iron fence 

along the new roads in Southborough and Marlborough, and the 

work was completed in November. The total length of fence 

built under the contract was 22,400 feet, of which 12,510 feet 

were constructed in 1897. The contractor was Henry Parsons of 

Marlborough, Mass., and the- total amount of the contract was 

$17,904.61. 

Cost of Improving Reservoir. 

The total amount of payments upon contracts for the improve- 
ment of the reservoir from Dec. 1, 1896, to Dec. 31, 1897, exclusive 
of the circular dam and the iron fence, but including all other work 
upon roads and railroads, has been $531,393.13. 

Force employed on Reservoir. 

The largest force employed in 1897 on the improvement of the 
reservoir was during the week ending July 24, when 792 men and 
190 horses were at work. 

48-INCH Pipe Line, Dam No. 3 to the Sudbury Aqueduct. 

This line of pipe is in addition to a similar line of pipe laid 
by the city of Boston when the works were originally built. 

Framingham Reservoir Xo. 3, which is loc-ated on Stony Brook, 
will, in the future, derive the greater part of its supply from the 
Nashua River, and it is expected that the water in this reservoir will 
be of much l>etter quality than the water in Framingham Reservoir 
No, 2, which is supplied by the main Sudbury River. With the 
additional capacity furnished by the new pipe, the water of the 
Nashua River, mingled with the water from the Stony Brook branch 
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of the Sudbury, can be sent directly to the Metropolitan Water 
District without being mingled with the water from the main 
Sudbury Eiver. 

The pipes were delivered by the pipe makers on the cars in 
Framingham. A contract for teaming and distributing the pipes 
was made with L. F. Childs of Framingham. On Sept. 3, 1897, 
a contract for laying the pipes was made with Harry P. Nawn. 

The pipe line, which has a length of 5,518 feet, begins at the gate 
house at Framingham Reservoir No. 3, crosses the old 48-inch pipe 
near the gate house, and follows along the northerly margin of 
Framingham Reservoir No. 1 to Framingham Dam No. 1. 

The pipes are laid at a regular inclination, and a large part of the 
way are below the level of the water in the reservoir. The pipe 
line crosses Framingham Dam No. 1 near its northerly end, then 
turns at right angles to its previous course and runs in a southerly 
direction parallel with the dam, and crosses the river about 2 feet 
beneath its bed, then rises to join the aqueduct a short distance 
below the gate-house. 

Where the pipe passes through Framingham Dam No. 1 it is in a 
deep cutting, and below the bottom of the core wall of the dam. An 
addition to the core wall was carried down under the pipe to a solid 
foundation, and additional cut-oflF walls were built around the pipe. 

At the connection with the Sudbury Aqueduct a small chamber 
has been provided, and a 48-inch gate has been placed on the end 
of the pipe, to control the flow through it. A relief pipe connects 
with the 48-inch pipe a short distance from the gate, and runs to 
the gate house, where its open end is carried up slightly above the 
level of the water surface in Framingham Reservoir No. 3. This 
is intended to prevent undue strain upon the 48-inch pipe when 
closing the gate. The pipe for the greater part of its length has a 
thickness of 1 inch, but where it passes through the dam and below 
the dam the thickness is 1^ inches. 

The laying of the pipe and all incidental work were completed on 
December 29. The cost of the contract work was as follows : — 

Cast-iron pipes and specials, 127,175 06 

L. F. Childs' contract for distributing pipes, 1,970 95 

H. P. Nawn's contract for laying pipes, including chambers and con- 
nections at the ends, 15,269 27 

Total f44,415 28 

Cost per linear foot, $8.05. 
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Roads. 

Considerable Avork has been done in improving and keeping in 
repair the roads built in connection with the Sud])ury Reservoir. 

Sanitary Inspection. 

The sanitary inspection as outlined in the previous annual report 
was continued throughout the year. The regulations in regard to 
the inspection, use and disinfection of latrines have been rigidly 
enforced. The results have been satisfactory. No epidemics have 
occurred, and very little sickness has developed among the workmen 
during the year, and the streams have been protected from con- 
tamination. 

Amount of Work done. 

The quantity of contract work done in this department from 
Dec. 1, 1896, to Dec. 31, 1897, is approximately as follows : — 

Earth excavation (cubic yards), ... . . . 1^80,000 

Riprap (cubic yards), . . . . . . . 3^66 

Paving (cubic yards), . , 3,883 

Rubble-stone masonry (cubic yards), . . .. . 648 

Concrete masonry (cubic yards), . * . . . . ibl 

Split-stone masonry (cubic yards), 384 

48-inch pipe laid (linear feet), 6,618 

Engineektng. 

The work of the engineering force has related mainly to the 
construction of the Sudbury Dam and Keservoir, and the 48-inch 
pipe line from Framingham Kesei'voir No. 3 to the Sudbury 
Aqueduct. 

In addition to the above work, however, a small force has been 
employed for more than half the year in preparing plans of all the 
water-works lands to be taken from the city of Boston, in accord- 
ance with the provisions of the Metropolitan Water Act. Sixty- 
eight plans were prepared for filing in the different counties^ as 
follows : — 

Norfolk County, 9 

Middlesex County, 49 

Worcester County, 10 

Total, 68 
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Much work has been done upon a contour map of the Sudbury 
Heservoir, showing contours one foot apart, which is to serve as a 
:l>asis for estimating the capacity of the Sudbury Reservoir at dif- 
ferent levels. 

DISTRIBUTION DEPARTMENT. 

Dexter Brackett, Department Engineer, 

The work in this department comprises the pipes, pumping 
Stations, distributing reservoirs and other works in the Metropolitan 
iMstrict. 
f During the past year the work of construction has related mainly 

the laying of the pipes required to distribute water to the cities 
[' -aod towns in the Metropolitan Water District, and this work is now 
•fer advanced toward completion. 

Much work has been done in the designing and purchasing of 
pumping engines, and in the designing of pumping stations and dis- 
tributing reservoirs. 

The organization of the force has been nearly the same as during 
the previous year, although the increased amount of work has 
required more engineers. 

William E. Foss, John L. Howard and Caleb M. Saville have 
been during the whole year assistant engineers in charge of surveys 
and construction. Alfred D. Flinn, in addition to taking charge of 
the pipe accounts, has been an assistant engineer in charge of 
surveys and construction since June. Chester J. Wallace is an 
assistant engineer, engaged on surveys. William B. Fuller was 
office assistant, in charge of miscellaneous investigations, until 
July 9, when he resigned to accept a position at Albany, N. Y. 
Alfred O. Doane has had the general superintendence of the pipe 
yards, inspection of valves, the testing of pipe lines and the testing 
of cement. Will J. Sando began work on June 1, as inspector of 
pumping machinery. 

On December 14, a department was organized for the maintenance 
of the pipe lines, many of which were to be put in operation on 
Jan. 1, 1898. George E. Wilde was placed in charge of these pipe 
lines and of the pipe yards, and George A. Lane and Benjamin 
Myers were appointed as foremen under him. 

The engineering force in this department, including inspectors, 
numbered 31 at the beginning of the year, and was increased from 
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time to time until it reached a maximum of 67 in the months of 
October and November. The average number in the force during 
the year was 53. In addition to the engineering force, 5 foremen 
and 30 laborers have been employed at the five pipe yards which 
have been maintained for the storage of pipes. 

Pipes. 

During the year seven contracts for straight pipes and four 
contracts for special castings have been made. In addition 
to the pipes and castings obtained under these contracts, five 
orders were given for small lots of pipes and castings, for which no 
formal contract was made. Under these, and contracts uncompleted 
at the close of the year 1896, 32,198 tons of pipes and 1,464 tons 
of special castings were received at the pipe yards in 1897. 

The system of careful inspection of the pipes and of the iron 
used in them has been continued, and it is worthy of notice that 
the character of the iron used in the manufacture of our pipes has 
been much improved on account of the daily tests made to deter- 
mine the transverse breaking strength of the iron. 

At the beginning of the year there were three pipe yards, but, 
in order to deliver the pipes at points convenient to the southern 
part of the Metropolitan Water District, additional pipe yards were 
established at Brighton on the Boston & Albany Railroad, and at 
Forest Hills on the New York, New Haven & Hartford Railroad. 

In December, the Somerville pipe yard, first established, was 
given up, and pipes and other material remaining in it were trans- 
ferred to the yards at Brighton and Edge worth. 

All of the contracts for pipes and special castings are now prac- 
tically completed, and 13,303 tons of pipes and special castings now 
stored in the pipe yards will complete nearly all of the pii)e lines 
required to supply with water the cities and towns included in the 
Metropolitan Water District. 

The following table gives the number of tons of pipes and spe- 
cial castings received at the pipe yards from the foundries and used 
for pipe laying during the years 1896 and 1897 : — 
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Tons 

received 

1896. 


Tons 

received 

1897. 


Tons 
used 
1896. 


Tons 
used 
1897. 


Total 
received. 


Total 
used. 


On 
Hand. 


48-inch, 


27,950 


15,605 


16,435 


21,475 


43,555 


37,910 


5,645 


42-inch, 












25 


2,327 


- 


2,271 


2,352 


2,271 


81 


36-inch, 












1,732 


8,670 


- 


5,716 


10,402 


5,716 


4,686 


^-inch, 












1,458 


37 


490 


903 


1,495 


1,393 


102 


24-inch, 












529 


3,159 


481 


2,315 


3,688 


2,796 


892 


20-inch, 












2,516 


1,893 


1,346 


2,039 


4,409 


3,385 


1,024 


16-iDch, 












1,230 


125 


691 


594 


1,355 


1,285 


70 


14-inch, 












- 


12 


- 


- 


12 


- 


12 


12-inch, 












133 


264 


9 


224 


397 


233 


164 


10-inch, 












20 


- 


1 


14 


20 


15 


5 


8-inch, 












15 


20 


6 


13 


35 


19 


16 


6-inch, 












11 


56 


11 


32 


67 


43 


24 


4-inch, 












- 


30 


- 


9 
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Valves and Other Iron Work. 

During the year 1896, two contracts for furnishing 72 valves, 
from 12 inches to 36 inches in diameter, were made with J. H. 
Long. The work on these contracts progressed slowly, and at the 
date of the last report only 15 valves had been delivered. The 
work continued to progress slowly in 1897, and it was not until 
November 5 that the work was completed. The amount of the con- 
tracts was $14,008. 

Three additional contracts for furnishing valves have been made 
during 1897 ; one with the Kennedy Valve Manufacturing Com- 
pany, dated February 15, for furnishing 73 valves, from 12 inches 
to 36 inches in diameter, amounting to $11,390; one with the 
Camden Iron Works, dated June 19, for furnishing 54 valves, 
from 12 inches to 36 inches in diameter, amounting to $17,900; 
and one with the Coffin Valve Company, dated October 2, for fur- 
nishing 19 valves, from 12 inches to 16 inches in diameter, amount- 
ing to $1,845. Twenty-five valves of smaller sizes have been 
purchased from the Chapman Valve Company, and seven sluice 
gates for the Spot Pond gate house and the Chestnut Hill pumping 
station have been purchased from the Coffin Valve Company. 

Three contracts have been made for furnishinor the covering: 



78 METROPOLITAN WATER BOARD. [Jan. 

required for valve chambers ; one with the Chelmsford Foundry 
Company, dated January 23, for furnishing 212 sets of east-iron 
frames and covers for chambers for small valves, amounting to 
$1,108.02; one with the New Jersey Steel and Iron Company, 
dated January 29, for furnishing 30 sets of steel beams and plates 
for covering chambers for large valves, amounting to $1,091.55; 
and one with the New England Structural Company, dated Oct. 23, 
1897, for furnishing 50 sets of steel beams and plates for covering 
chambers for large valves, amounting to $1,496. 

Pipe Laying. 

The construction of one of the two 48-inch pipe lines, extending 
from Chestnut Hill Reservoir to Spot Pond, has been pushed for- 
ward so that it might be in readiness for use on Jan. 1, 1898, and 
good progress has also been made on the laying of all of the pipe 
lines needed for the supply of the several cities and towns in the 
Metropolitan Water District. 

During the past year, 27.7 miles of pipes have been laid, making 
a total of 42.75 miles. About 10 miles of pipes remain to be laid 
to complete the system necessary for the supply of all of the cities 
and towns now included in the Metropolitan Water District, of 
which 1.1 miles are now under contract. 

The work done during the year in connection with the more 
easterly of the 48-inch pipe lines between Chestnut Hill Reservoir 
and Spot Pond has been the most difficult and expensive portion of 
the pipe-line work. It has included carrying the pipes under the 
Charles, Mystic and Maiden rivers, and the crossing under or over 
the tracks of steam railroads at seven points. 

At the terminus of this pipe line at Spot Pond, it has been neces- 
sary to construct a gate chamber and an inlet extending 586 feet 
into the pond. This inlet was constructed of concrete masonry^ 
and its bottom is 16 feet below high water in the pond. 

This main pipe line was cleaned and tested before the end of the 
year, in readiness to be put in use as far as the Maiden River on 
January 1. During the month of January it is expected that the 
remainder of the line, including the inlet into Spot Pond, will be 
completed and ready to convey the water from Chestnut Hill Reser- 
voir to the pond. The branch from this pipe extending from 
Maiden through Everett to Chelsea has been laid and is ready for use. 
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The second 48-meh line from Chestnut Hill Reservoir to Spot 
Pond will, for the present, be laid only as fat as to its junction 
with the 24:-inch and 30-inch mains of the Mystic system. All of 
this portion of the line has been laid, with the exception of a length 
of 3,050 feet in North Harvard Street, Brighton, between Franklin 
Street and the Charles River. The laying of this portion has been 
delayed on account of a proposed widening of the street. 

The main pipes for the northern high-service system are nearly 
all laid, but cannot be put into general use until the completion of 
the northern high-service pumping station and reservoir, the con- 
struction of which has not yet been commenced. 

Good progress has been made upon the work of laying the south- 
ern high-service main pipes, which are to extend from the pumping 
station at Chestnut Hill to Watertown and Belmont on the north 
and to Quincy on the south. The pipes are laid from the Chestnut 
Hill station to Watertown, with the exception of a short length 
where the pipe crosses Charles River. 

A contract has been made for laying the pipe fi'om the Chestnut 
Hill station to Forest Hills in West Roxbury^ and the most diflS- 
cult portion of the work, in the town of Brookline, has been com- 
pleted; 

Very nearly all of the pipes through Milton and in Quincy have 
been laid. There is a gap between Forest Hills and Milton Lower 
Mills, for which the pipes have been purchased, but the contracts 
for laying have not yet been made. 

The pipe lines have, for convenience, been divided into sections, 
and in making the detailed statement of the pipe laying during the 
year the work will be described by sections, although a section fre- 
quently includes the work done by several parties. 

Sections 1 to 7 and 9 to 12, inclusive, cover the easterly and 
westerly 48-inch low-service pipe lines, each about 12 miles in 
length, extending from Chestnut Hill Reservoir to Spot Pond. The 
two lines are laid in the same trench from Chestnut Hill Reservoir 
to Winchester Street in Brookline, and to this street are included in 
Section 1 and a part of Section 2. The remainder of Section 2, and 
sections 3 to 7, complete the easterly pipe line to Spot Pond. This 
line crosses Charles River, near Cottage Farm, and passes through 
Central Square in Cambridge, Union Square in Somerville and the 
business section of the city of Maiden, Sections 9 to 12 complete 
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the westerly pipe line to Spot Pond. This line passes through 
Allston, near the railroad station, Harvard Square in Cambridge, 
and will pass through the business section of the city of Medford. 

Section 8 is a branch from the easterly line, extending from 
Maiden, through Everett to Chelsea, a distance of 2.9 miles. 

Sections 13 to 18, inclusive, are northern high-service pipe lines. 
Section 13 extends from a pumping station at Spot Pond to a 
reservoir in the Middlesex Fells, thence southerly to the corner of 
Highland Avenue and Pleasant Street in Maiden, where the main 
line divides into two branches. Sections 14, 15 and 16 include 
the easterly branch, which extends from Maiden, through Everett, 
Chelsea and Revere to Breed's Island in Boston. Section 17 in- 
cludes smaller branch lines leading to the Chelsea and Revere res- 
ervoirs. Section 18 is the westerly branch, running westerly and 
then southerly from Maiden, through Medford into Somerville. 

Sections 19 to 24, inclusive, are southern high-service pipe lines. 
Sections, 19, 20 and 21 extend from Chestnut Hill Reservoir, 
through Brookline, Boston and Milton to Quincy. Section 22 is a 
branch leading from the main line in the Dorchester district of 
Boston, near the Neponset River, to Hyde Park. Sections 23 and 
24 run north-westerly from the reservoir through Newton into 
Watertown. 

Section i, — Boston. 

Low-service pipe lines in Chestnut Hill Resenroir grounds between pumping station and Chest- 
nut Hill Avenue ; double line of 48-inch pipes, each line 1,430 feet in length. 

The contract for laying 2,080 feet of the pipes on this section and 
for making the connection with the high-service mains of the Boston 
Water Works was made with Malone & McHale. The work was 
commenced Nov. 1, 1897, and by the terms of the contract was to 
be completed Dec. 1, 1897. During November the progress made 
was very unsatisfactory, and soon after December 1 arrangements 
were made between the contractors and their surety by which H. A. 
Hanscom & Co. performed a portion of the work. On December 
30 the pipe laying was completed and the pipes tested. 

The construction of the valve chambers and the refilling and re- 
surfacing of the trenches remain to be done, and some of the work 
cannot be finished until spring. 

Serious difficulties were encountered on this section. The trench 
was excavated much of the way through filled earth overlying a 
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swamp, and considerable water was encountered; quicksand was 
also met with in several places. Beneath 700 feet in length of the 
pipes the earth was so soft that plank platforms were used to 
support them, and beneath 265 feet of the platform gravel was 
deposited to an average depth of six inches. 

Where the pipes were laid under the 30-inch and 36-inch high- 
service mains of the Boston Water Works, steel beams resting on 
brick piers were used to aflford a permanent support for the Boston 
pipes. 

A Venturi meter Was set at the connection of the 48-inch pipes 
with the Boston Water Works mains, for the purpose of measuring 
the water which it is intended to mn through this connection to 
supply th6 northern part of the Metropolitan Water District. 

Section 2y — Boston and Broohline. 

Low-service pipe lines; donble line of 48-inch pipes in Beacon Street from Chestnat Hill 
Avenae in Brighton to Winchester Street in Brookline ; then a single line of 48-inch pipes 
through Beacon and St. Paul streets and across private land to the Boston & Albany Rail- 
road near Charles River ; 20,354 feet of 48-inch pipes. 

These pipes were laid in 1896 by Curnan & Hochstadter, con- 
tractors, but some gaps were necessarily left on account of the delay 
in furnishing the valves. 

The work on this section during the past year has been the placing 
of these valves and the connections between the two lines of pipe 
at the corner of Beacon and Winchester streets, the making of a 
36-inch connection in Beacon Street near Pleasant Street with the 
48-inch main of the Boston Water Works, and the laying of blow- 
off pipes at several points. The valves were placed and the con- 
nections made by E. W. Everson & Co., and the blow-off pipes 
were put in by Bruno & Salomone. 

Section 5, — Easterly Crossing of Charles River. 

Low-service pipe line ; doable line of 36-inch, pipes under the Boston & Albany Railroad and 
across the Charles River, connecting with a single line of 48-inch pipes at either end. This 
section included 10 feet of 48-inch pipes and 2,031 feet of 36-inch pipes ; MacRitchie & 
Nichol, contractors. 

For convenience in construction and to guard against the inter- 
ruption of the water supply in case of accident, two lines of 36-inch 
pipes were used instead of a single line of 48-inch pipes for cross- 
ing under the railroad and river. 
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Gates were provided at each end of each of the 36-inch pipes, so 
that in case of accident to either one the flow could be maintained 
through the other while the repairs were being made. 

The contract was dated Feb. 4, 1897. Dredging for the trench 
in which the 36-inch pipes were to be laid was begun April 5 and 
completed April 13. The pile driving for the pipe foundation on 
the Cambridge shore was commenced April 26 and completed April 
30. Pipe laying was begun on the Cambridge shore on April 22 ; 
the first section of the submerged pipes was laid on May 11, and 
the eighteenth and last section was laid on June 15. 

A delay of about six days was caused by not receiving the special 
castings required at the shore end, but on June 24 the excavation 
under the Boston & Albany Railroad was begun, and on July 6 the 
pipes under the railroad were all laid and the trench backfilled. On 
July 12th pipe laying was completed and connections made with the 
pipes already laid at either end of this section. 

The 36-inch pipes used for the portion of this work which is in 
the river are 1.65 inches in thickness and weigh 677 pounds per 
linear foot. 

Three types of joints were used. The first diflFered from the 
ordinary pipe joint by substituting three turned grooves in the bell . 
for the usual single groove. These grooves were for the purpose 
of holding the lead more securely. In the second type the bell was 
the same as in the first, but the spigot was smoothly turned with a 
straight taper to a standard pattern, so as to be interchangeable. 
After inserting one of these tapering spigots in the bell of a pipe, 
and running the joint with lead, the spigot could be withdrawn, and 
when again inserted would make a tight joint. The third type was 
a flexible ball-and-socket joint. The spigot end of the pipe was 
made larger and thicker than in ordinary pipes, and turned truly 
spherical. On the inner surface of the bell, 8 inches in from the 
end, there is a raised ring 1 inch in width, which is turned to fit 
the spherical surface of the spigot end. In the bell between this 
ring and the end of the pipe there are five grooves to hold the lead, 
of which about 280 pounds were used for each joint. This joint 
permitted a deflection of about one in ten, and was designed so that 
the whole deflection could take place without having any portion of 
the spigot end project into the waterway. 

A trench about 25 feet wide at the bottom, and averaging 8 feet 
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in depth, was dredged across the river, and, where left uneven by 
the dredge, the bottom was smoothed by means of a wooden plow, 
which was attached to a large flat-bottomed boat and drawn along 
the trench by a rope leading to an engine on the pipe-laying scow. 

The pipes were put together on a platform on the shore in sec- 
tions, consisting generally of six pipes. At one end was the 
turned taper spigot, and at the other end, the bell in which lead had 
been cast to receive one of these spigots. 

The pipe-laying scow was rigged with two derricks, from which 
a stiff truss about 75 feet in length was suspended in such a manner 
that the section of pipes fastened to the truss would hang just clear 
of and parallel with the side of the scow. By means of mooring 
lines running in different directions, and controlled by winches on 
the scow, the scow could be readily moved either a large or a very 
small distance, so as to get the line of pipes exactly upon the line 
and location where they were to be placed. They were then 
lowered, and by slight movements vertically or sideways, as directed 
by the diver, were brought into the proper position, so that the 
taper spigot at the end of the section would enter the leaded bell of 
the section previously laid. To assist in this operation, and to 
protect the lead in the bell from injury, a wrought-iron guide ring 
was attached to the bell of each section before lowering. As soon 
as the taper spigot was entered in the guide ring, a hook on the end 
of the piston rod of a hydraulic cylinder attached to the truss was 
fastened to a chain attached to the section of pipe already laid, and, 
by pumping water into the cylinder through pipes leading from the 
scow, the two sections of pipe were drawn together with much 
force. The joints were afterward calked by the diver. 

Where there were vertical deflections in the pipe, and where it 
was thought there might be movement from future settlement, one 
or more flexible joints were used in a section. 

Section 4, — Cambridge and Somerville. 

Low-service pipe line from Charles River, through Magazine Street, Massachusetts Avenue and 
Norfolk Street in Cambridge, and Webster Avenue, Union Square, Bow Street, Walnut 
Street, Chaancey Avenue and the Middlesex Fells Parkway in Somerville to the Mystic 
River; 19,053 feet of 48-inch pipes. 

A contract for laying 15,884 feet of this pipe line between the 
Charles Eiver in Cambridge and Broadway in Somerville was made 
with Snyder & Williams on Aug. 6, 1896, and they laid 9,593 feet 



84 METROPOLITAN WATER BOARD. [Jan. 

of this line during the year 1896. The contractors resomed work 
on April 5, 1897, and completed the pipe laying on June 19 and 
the entire work on July 3. 

The pipes for the remainder of the distance to the Mystic River 
were laid by C. A. & C. E. Trumbull, under a contract dated April 
2, 1897. They began work on April 13 and continued at work 
until June 19, when it was necessary to suspend work until the new 
Metropolitan Parkway, through which the pipes were to be laid, 
was excavated to grade. Work was resumed on October 11 and 
completed December 10. 

These contractors laid 2,920 feet of 48-inch pipes, of which 890 
feet required a pile foundation. 

The work done by Snyder & Williams was quite difficult. In 
Webster Avenue the pipes were laid under the tracks of the West 
End Street Railway for a distance of 1,650 feet, necessitating the 
removal and relaying of tracks. In connection with the laying of 
6,291 feet of 48-inch pipes in 1897, it was necessary to relay 3,670 
feet of gas pipes from 3 inches to 12 inches in diameter, in 
order to get them out of the way of the large pipes, and to lay 531 
feet of 12-inch sewer pipe to provide for house drainage cut off by 
the large pipes. 

At the crossing of the Boston & Maine Railroad the 48-inch pipes 
were carried above the tracks on a plate girder bridge, which was 
erected by the Boston Bridge Works at a cost of $2,497. 

Gaps were left in the 48-inch pipe line at the junction of Pearl 
and Walnut streets, and at Broadway, to await the making of con- 
nections with the 30-inch and 24-inch supply mains of the Boston 
Water Works. These gaps were filled and the connections were 
made by E. W. Everson & Co. 

At Webster Avenue a connection was made with the Somerville 
pipes. Branches have been placed where they will be available for 
future connections in Cambridge, at the comer of Magazine and 
Pearl streets, at Central Square, and at the comer of Norfolk and 
Cambridge streets. 

Section 5, — Easterly Crossing qf Mystic River. 

Low-iervice pipe line ; doable Une of 36-inch pipes acroBS tlie Mystic RiTer» connecting with a 
single line of 48-inch pipes at either end; 119 teet 48-inch pipes, 2,68& 1^ 96-ittch pipes; 
MacRitchie & Nichol, contractors. 

The pipes were laid across this river in the same manner as 
across the Charles River, except that, on account of the mud in 
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the bottom of the river, which was from 10 to 15 feet in depth, the 
pipes were all laid upon a pile foundation. A view of the work 
upon this section, taken from the easterly side of the river, may be 
found opposite page 84. 

Spruce piles were driven in bents 12 feet apart, and capped with 
10-inch by 10-inch spruce, 10 feet in length. 

For a distance of 100 feet at the channel the tops of the pipes 
are 9.6 feet below Boston city base (about 10 feet below mean 
low water), rising gradually on either side of the channel. For 
the greater part of the distance across the river the tops of the 
pipes are at mean low water. Five of the flexible joints were used 
on each line. The pipes were laid in the same general manner as 
at the crossing of the Charles River. 

Section 6^ — Medford and Maiden. 

Low-service pipe line ; single line of 48>inch pipes from the Mystic Rlyer, tbroagh Middlesex 
Avenne and Medford Street to the Maiden Rirer; a double line of 36-inch pipes under th« 
Maiden River, and single line of 48-inch pipes in Medford, Green and Jackson streets and 
through private land to Pleasant Street in Maiden; 11,638 feet of 48-inch pipes, 498 feet of 
36-inch pipes. 

In 1896, D. F. O'Connell laid the first 6,700 feet of this line 
from the Mystic River to the corner of Medford and Pearl streets 
in Maiden. 

On April 2, 1897, a contract for laying 4,926 feet of 48-inch 
pipes, on this section, in connection with other pipes to be laid on 
Section 8, was made with the C. H. Eglee Company. Most of this 
work was completed on October 9, but on account of delay in re- 
ceiving valves and special castings, the contract was not completed 
until December 18. 

This contract included some difficult work, as the pipes were laid 
under the tracks of the Boston & Maine Railroad at three points 
and under the channels of the Saugus Branch and Spot Pond brooks. 

On Oct. 5, 1897, a contract for laying the 36-inch pipes under 
the Maiden River was made with Moore & Co. and Wm. H. Ward. 
As at the crossings of the Charles and Mystic rivers, a double line 
of 36-inch pipes was laid beneath the bed of the river, but the 
method of laying the pipes was radically different. Owing to the 
fact that this river is shallow, — its bottom being approximately at 
the level of low tide, — and that there is very little navigation past 
this point, it was decided to lay the pipes inside of a coffer-dam. 
In constructing the coffer-dam, 6-inch tongued a\id ^<^q^<^^ ^^^^N^sy^ 
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plu.iks, about 24 feet long, were driven through the mud and an 
underlying sand stratum into a stiff clay. Within the two lines of 
slieeting, which were about 15 feet apart, the earth was excavated, 
the water was pumped out, and the pipes were laid in the usual 
manner for open trench work. 

For a distance of about 94 feet under the river the pipes are 
laid level, with their tops 5 feet below Boston city base and about 
5^ feet below the river bed. 

The level portion of the pipes rests upon a foundation of stiff 
clay, but on the slopes on either side piles have been driven for 
supporting the pipes and the valve chambers. In order to lay the 
pipes, portions of the bridge pier, fender guard and granite sea 
wall had to be removed and rebuilt. 

The work was begun October 13, and at the end of the year the 
pipes had nearly all been laid, connections had been made on the 
west shore, and the work was progressing in such a way that it was 
expected that the connections on the east shore would be made by 
the middle of January. 

On this section connections have been made with the Medford 
water pipes at the corner of Middlesex Avenue and Second Street, 
and with the Maiden water pipes at Medford Street, corner of Pearl 
Street, Medford Street, corner of Green Street, and Jackson 
Street, corner of Charles Street. 

Section 7, — Maiden, Melrose and Stoneham. 

Low-service pipe line, tbrongh Pleasant and Washington streets, Ravine Road and private 
property to Spot Pond ; 14,317 feet of 48-inch pipes. All of this pipe line was laid by the 
C. H. Eglee Company, and nearly all under two contracts, one made in 1896 and the 
other Oct. 13, 1897. 

About 11,233 feet of this line were laid in 1896, but, owing to 
delay in the delivery of the pipes, a portion of the work called for 
by the contract made in 1896 was not done until 1897. Work 
under this contract was resumed on April 9, in Washington Street, 
Maiden, near Lyle Street, and completed May 15 in Washington 
Street, near Clifton Street. As the pipes were being 'laid, a gap 
was left at the crossing of the Boston & Maine Railroad, on account 
of contemplated changes in the bridge over the railroad at this 
place. 

On June 30, 1897, an agreement was made with the Boston & 
Maine Railroad by which the Metropolitan Water Board was granted 
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the right to lay the pipes across and under the railroad, near the 
bridge, thus avoiding the necessity of constructing a bridge for the 
support of the pipes over the tracks, as well as the trouble which 
might arise if the contemplated changes in the bridge should be 
made. 

The work of closing this gap was done by the C. H. Eglee Com- 
pany, under an agreement dated September 22. The work was 
completed on October 20. 

Four hundred and fifty feet of this 48-inch pipe line nearest Spot 
Pond were laid by the C. H. Eglee Company in 1897, under Con- 
tract No. 89, which also provided for building the gate chamber 
near Spot Pond and the inlet works at the pond. 

On this section connections were made with the pipes of the 
Maiden Water Works at the corner of Washington and Clifton 
streets, and at the corner of Washington and Winter streets ; also 
with the pipes of the Melrose Water Works at a point opposite the 
way leading to the Melrose Reservoir. A branch was put in at the 
corner of Washington and Pleasant streets, Melrose, for future use. 

Section <9, — Maiden ^ Everett and Chelsea, 

Low-service pipe line ; a branch from the main line starting from the junction of Medford and 
Bell Rock streets, Maiden, and running through Bell Rock Street in Maiden, Wyllis Ave- 
nue, Main Street, Forest Avenue, Norwood, Corey and Second streets in Everett, and 
Second Street and Broadway in Chelsea, to the corner of Williams Street ; 7,174 feet of 48- 
inch pipes, 8,052 feet of 42-inch pipes; the C. EI. Eglee Company, contractor. 

This branch will furnish the low-service supply for the cities of 
Everett and Chelsea and for East Boston. It will also supply water 
through existing mains to Charlestown and the north end of Boston. 
The pipes are 48 inches in diameter as far as Broadway in Everett, 
and are then reduced to 42 inches. 

The contract for the whole of this section and a portion of Section 
6 was made with the C. H. Eglee Company, April 2, 1897. The 
work was commenced on April 13 and completed December 18. 

Through Second Street the work was difficult and expensive. 
A pile foundation was required for a length of 3,350 feet. It was 
necessary to lay 3,516 feet of 8-inch, 10-inch and 12-inch sewer 
pipes, to provide for house drainage, and to relay 1,060 feet of gas 
pipe. 

Where Second Street crosses the marsh there is a large culvert, 
through the top of which the pipes pass. This was taken down and 
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rebuilt with greater width, upon a pile foundation. The pipes at 
this culvert are near the surface of the street and are protected 
from the street travel by an iron shield. 

A branch and valve were set at the corner of Main Street and 
Wyllis Avenue in Maiden, but the connection with the Maiden 
pipes has not yet been made. Connections were made with the 
Everett pipes at the corner of Broadway and Corey Street, with the 
Everett and Chelsea pipes at the line between Everett and Chelsea, 
with the Chelsea pipes at the corner of Second Street and Broad- 
way, and with the main pipe which leads from Boston to East 
Boston at the corner of Broadway and Williams Street in Chelsea. 

Section 9, — Brookline and Brighton, 

Low-service pipe line ; from Beacon Street, through Winchester, Fuller and Harvard streets in 
Brookline, and Harvard Avenue, Franklin and North Harvard streets in Brighton, to the 
Charles River; 11,964 feet of 48- inch pipes. 

A contract for laying 8,914 feet of this pipe line was made with 
E, W. Everson & Co. on June 28. The laying of the line through 
tiie remainder of the section has been delayed to await a proposed 
widening of North Harvard Street. The work was commenced 
July 13 and pipe laying was finished on November 10, but the 
whole work was not completed until December 11. 

In order to provide for the house drainage cut off by the 48-inch 
pipes, 1,500 feet of 12-inch sewer pipes were laid and 2,120 feet 
were relaid; 1,575 feet of gas pipes were also relaid. 

On account of the small depth of earth over the culvert across 
Harvard Avenue, near Commonwealth Avenue, the lower part of 
the pipe passed through the upper part of the culvert. In order ta 
diminish the obstruction, the size of the pipe was reduced to 36 inches, 
and the culvert was widened to compensate for the reduction in area 
caused by the pipe. 

A branch and valve were set at the corner of Brighton Avenue 
and Harvard Avenue, but the connection with the Boston pipes has 
not vet been made. 

Section 10^ — Westerly Grossing of Charles River. 

Low-service pipe line ; donble line of 36-inch pipes nnder the Charles River between Brighton 
and Cambridge, connecting with a single line of 48-inch pipes at either end ; 141 feet of 48- 
inch pipes ; 795 feet of 36-inch pipes ; MacRitchie & Nichol, contractors. 

The work of taking down the river wall and removing the bridge 
pier was begun October 6. Dredging for the trench was begun 
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October 11 and finished October 18. The first section of the 
submerged pipes was laid October 28 and the last section November 
20. Pipe laying was completed and connection made with Section 
11 on December 14. 

The draw pier has been rebuilt and the pipes partially tested, but 
the contractors decided to leave the completion of the work until 
next season, and all work was stopped on December 31. 

The pipes on this section were laid in the same manner as those 
on sections 3 and 5, but, on account of the narrowness of the river, 
more flexible joints were used than at the other crossings. 

Section lly — Cambridge^ Somerville and Medford. 

From the Charles River in Cambridge, through Boylston Street, Massachnsetts Avenne and 
Beach Street in Cambridge, Willow Avenne in Somerville and Boston Avenue in Medford, 
to the 24-inch and 30-inch main pipes of the Boston Water Works at College Avenue ; 
15,097 feet of 48-inch pipes. 

Two thousand and forty-one feet of this line nearest Charles Eiver 
were laid by Snyder & Williams in 1896. 

On April 6, 1897, a contract was made with H. A. Hanscom & 
Co. for the remainder of the section. The work was commenced in 
Massachusetts Avenue, opposite Church Street in Cambridge, on 
April 19, and on April 29 work was also begun on Willow Avenue 
in Somerville. The whole work was completed on Oct. 2, 1897. 

In order to avoid interference with the sewers and house drains, 
the 48-inch pipes in Massachusetts Avenue, from a point about 100 
feet south of Jarvis Street to a point near the Fitchburg Railroad, 
a distance of 3,300 feet, were laid in a trench averaging 13 feet in 
depth.* 

Between Kirkland and Waterhouse streets the pipes were laid in 
Cambridge Common, in order to avoid crossing, in Massachusetts 
Avenue, the large mains of the Cambridge Water Works. 

Where the pipe line passes over the Fitchburg Railroad there was 
already a pipe bridge to support pipes of the Cambridge Water 
Works and the Cambridge Gas Light Company. As the highway 
bridge is likely to be rebuilt and lengthened within a few years, re- 
quiring a similar change in the pipe bridgCj it was thought best, as 
a temporary expedient, to lay a 24-inch pipe instead of a 48-inch 
pipe over the railroad. The pipe bridge was rebuilt so that it 
would support all three pipes. 

In Boston Avenue, Medford, between Harvard Street and College 
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Avenue, the plans provide for a 16-inch high-service pipe, as well 
as the 48-inch low-service pipe. Both of these pipes were laid in 
the same trench. 

Connections were made with the pipes of the Somerville Water 
Works at the corner of Willow Avenue and Elm Street and at the 
corner of Willow Avenue and Broadway. Branches were set for 
connecting with the 30-inch and 24-inch main pipes of the Boston 
Water Works at College Avenue, but the connections have not yet 
been made. Branches were also placed at two points in Cambridge 
where they will be available for future use. 

Section 12^ — Medford. 

This section includes the continuation of the 48-inch pipe line 
from College Avenue, Medford, to Spot Pond. It is proposed to 
defer laying the pipes for a few years, as the single line to Spot 
Pond will meet present requirements. It was necessary, however, 
to construct a bridge to support the high-service pipe crossing the 
Mystic River ; and, as the low-service 48-inch pipe will cross the 
river at the same place, a bridge was constructed which would sup- 
port both. In order to avoid disturbing the bridge and the property 
in its vicinity in the future, 439 feet of the 48-inch pipes are being 
laid by Cheney & Trumbulls, in connection with work on Section 18. 

Section 13^ — Stonehaniy Melrose and Maiden. 

Northern high-service pipe line f^om proposed pumping station at Spot Pond, through Ravine 
Road and the Middlesex Fells Reservation to the proposed reservoir in the Reservation ; 
thence throngh the Reservation, the Middlesex Fells Parkway and Highland A venae, to 
Elm Street near Pleasant Street in Maiden ; 11,250 feet of 36-inch pipes ; A. W. Bryne Con- 
struction Company, contractor. 

The contract was dated May 13, 1897. Work commenced in the 
Fells Parkway, near Highland Avenue, May 20. In the Parkway 
and through the Reservation a large amount of rock was excavated 
from the trench. The surplus material from a portion of the work 
was used to reconstruct the roadway in the Reservation, from the 
southerly entrance to and through the Jerry Jingle Notch, a dis- 
tance of about 1,400 feet. 

For a distance of about 700 feet south from the proposed reser- 
voir a 16-inch cast-iron pipe was laid in the trench with the 36-inch 
pipe, to be used as a drain from the reservoir and gate chamber. 

A connection with the Melrose water pipes was made on Ravine 
Road, and one with the Maiden water pipes at the corner of High- 
Jand Avenue and Clifton Street. 
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Section 14^ — Maiden, 

Northern high-service pipe line from Highland Avenue, at the comer of Elm Street, through 
Pleasant, Main and Cross streets to Harvard Street ; 7,267 feet of 30-inch pipes ; Collins & 
Ham, contractors. 

About one-third of the pipes on this section were laid in 1896. 
Work was resumed March 29, 1897, and completed July 28. 

In both Pleasant and Main streets the pipes were laid close 
beside the tracks of the West End Street -Railway Company. The 
frequent passing of the cars on these tracks delayed the work of 
pipe laying, and the progress of the work was also delayed on 
account of gas, water and drain pipes, which it was necessary to 
remove before the large pipes could be laid. About 145 feet of 
water pipes, 2,380 feet of gas pipes and 50 feet of drain pipes were 
relaid. 

A connection was made with the Maiden pipes at the corner of 
Cross and Hancock streets. A branch was placed at Maiden 
Square for future use. 

Section 15^ — Maiden^ Everett^ Chelsea and Revere. 

Northern high-service pipe-line from Harvard Street, Maiden, through Hancock Street in Mai- 
den ; Hancock, High, Foster, Arlington and Nichols streets in Everett ; Nichols Street, 
Washington Avenue and Fenno Street in Chelsea ; and Fenno Street, Revere, to a point 
opposite the Revere Reservoir; 4,192 feet of 24-inch pipes; 9,013 feet of 20-inch pipes ; J. H. 
McKnight, contractor. 

This pipe line is reduced from 24 inches to 20 inches in diameter 
at Broadway in Everett. The work was completed in 1896, with 
the exception of about 800 feet of line, which were not laid on 
account of the lack of valves and specials. The work was resumed 
and completed by Mr. McKnight in August, 1897. 

Connections have been made with the Everett pipes at the corner 
of Broadway and Hancock Street, and at the corner of Nichols and 
Woodlawn streets, and a branch was placed at the corner of Han- 
cock and Belmont streets for a future connection with the Maiden 
and Everett pipes. 

Section 16 ^ — Revere and Breed* s Island^ Boston. 

Northern high-service pipe line from end of Section 15, through Fenno and Beach streets and 
Winthrop and Atlantic avenues, Revere, and Beachmont and Orient avenues, Boston, 
to the stand-pipe of the Boston Water Works on Breed's Island ; 10,093 feet of 16-inch 
pipes ; 6,063 feet of 12-inch pipes. 

This pipe line is reduced from 16 inches to 12 inches in diameter 
at the corner of Winthrop and Atlantic avenues. A contract for 
laying the 16-inch pipes was made with Georga Goo<ifcL\y^^\s:s. V^^^^ 



92 METROPOLITAN WATER BOARD. [Jan. 

and very nearly completed in that year. Work was resumed on 
March 29, 1897, and completed on April 14. 

Connections were made with the pipes of the Revere Water Com- 
pany at the comer of Beach and Pleasant streets and at the corner 
of Winthrop and Atlantic avenues. 

At the rer|uest of the Massachusetts Highway Commission, which 

was about to build a State road over a portion of Atlantic Avenue, 

and consequently desired that the pipe should be laid before the road 

was built, arrangements were made with H. A. Hanscom & Co. for 

laying 1,827 feet of 12-inch pipe from Winthrop Avenue to the 

Boston line. This work was done between Nov. 24 and Dec. 4, 

1897. 

Section 17^ — Chelsea and Revere. 

Northern high-service pipe lines ; 2,684 feet of 16-inch pipes ; 1,122 feet of 12-inch pipes ; H. A. 

Hanscom & Co., contractors. 

These lines are branches from the main pipe line in Chelsea and 
Revere, leading respectively to the Chelsea and Revere reservoirs. 
The branch in Chelsea runs from Washington Avenue, through 
Murray Street, Summit Avenue and land of the city of Chelsea, and 
joins the main pipe leading into the Chelsea Reservoir, which is 
located on Powder Horn Hill. The branch in Revere runs from 
Fenno Street, across private land to the Revere Reservoir, and joins 
the main pipe leading into the Revere Reservoir. 

The work of laying these branches was commenced on October 
20 and completed December 9. 

Section 18, — Maiden j Medford and Somei^ille. 

Northern high-serrice pipe line, from Highland Avenne in Maiden through Elm and Pleasant 
streets in Maiden; Salem Street, Middlesex Fells Parkway, Valley, Forest and High 
streets, a^voss the Mystic River, throngh Sonth Street Court, Soath, Walnnt and Sammer 
streets, College and Boston Ayennes and Harvard and Winchester streets in Medford, and 
Broadway in Somerrille, to Cedar Street; 15,200 feet of 20.inch pipes; 4,370 feet of 
16-inch pipes. 

This pipe line is reduced from 20 inches to 16 inches in diameter 
at the comer of College and Boston avenues. 

A contract for laying 14,000 feet of the 20-inch pipes was made 
with Collins & Ham on Oct. 8, 1896, and 4,400 feet of the pipes 
were laid during that year. Work on this contract was resumed on 
March 30, 1897, and on July 3 the pipe laying was completed. 

In Boston Avenue and Harvard and Winchester streets, 4,294 teet 
of 16-inch pipes were laid by H. A. Hanscom & Co., in connection 
with their contract for Section 11. 
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At the crossing of the Mystic River, in Medford, a steel plate 
girder bridge 10 feet wide and 78 feet in length, supported by 
granite masonry abutments, has been built for carrying the 48-inch 
low-service and 20-inch high-service pipes. The abutments' have 
been built under a contract with Cheney & TrumbuUs, dated Sept. 
17, 1897. 

A steel bridge is being erected by the New Jersey Steel and Iron 
Company, under a contract dated Sept. 23, 1897. 

The 20-inch pipes over the bridge and through private property, 
connecting on either side with the pipes laid by Collins & Ham, 
are being laid by Cheney & TrumbuUs. Four hundred and thirty- 
four feet had been laid at the end of the year, out of a total of 
636 feet. 

Connections with the Medford pipes have been made at the cor- 
ner of the Fells Parkway and Fulton Street and at the corner of 
High Street and Governor's Avenue. Branches were also placed at 
the corner of Pleasant and Murray streets in Maiden, and at the 
junction of the Fells Parkway and Fells Avenue and on Boston 
Avenue at Professors' Row in Medford, 



Section 19 ^ — Brookline and Boston. 

Southern bigh-service pipe line ; from the Chestnut Hill pumping station, through Reservoir 
Lane, Boylston Street, Boston Water Works grounds, Dudley, Warren and Cottage streets 
in Brookline, and the Parkman Drive and the Arborway in West Roxbury, to South Street, 
near the Forest Hills station on the New York, New Haven & Hartford Railroad ; 18,266 
feet of 48-inch pipes. 

A contract for all of this work, with the exception of the portion 
in Eeservoir Lane, was made with E. W. Everson & Co., August 3. 
Work was commenced August 25 and continued until December 28. 
About 10,184 feet of the pipe have been laid, and the work done 
comprises the most difficult portion of the contract. Through 
Warren and Cottage streets, Brookline, the streets are very narrow, 
at several points not more than 30 feet in width. There is a 30- 
inch Boston Water Works pipe, as well as gas and water pipes of 
the town of Brookline, in these streets, and for a large part of the 
distance the trench had to be excavated in rock. The Boston pipe 
was shut off, to avoid damage in case it should be broken by the 
blasting. Two breaks were caused by the work, one of which oc- 
curred when the water was let into the pipe on December 28, and 
caused considerable damage to adjacent property. 
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Section 20 y — Boston. 

Soathem higfa-fiervice pipe line from Sontb Street in Weit Baxbiny, thnragii tiie Arixnrway 
and Morton Street in West Ooztrary and Dordie^mr, to Blver Stiatt; 17,352 £eet of 36- 
inch pipes. 

No pipes have been laid upon this section, but the plans have 
been completed, and a contract for pipe laying will be made early 
in the coming season. 

Section 21 ^ — Boston^ MUton and Quincy. 

Sootbeni higii-flezTioe pipe line from tiie comer of Morton and Bi^er street* in Dorchestear, 
throngli Bi-ver Street* across the Neponset Biyer, tlirongfa Adams Street in Milton and 
Qninc7, and Beale Street and Sommit Arenne in Qnincy, to tlie nte of the proposed 
reservoir and stand-pipe on Fori)es Hill ; 15,550 ftet of 24-Inch pipes ; Sander & O'Brien, 
contractors. 

The contract was dated Sept. 2, 1897. Work was begun Sep- 
tember 13, and the pipe laying was continued until November 29, 
when it was stopped for the season. The work remaining to be 
done comprises the laying of about 600 feet of pipe, including 
the portions across the Neponset Eiver and over the Jfew York, 
New Haven & Hartford Railroad, also the closing of some j*hort 
gaps where connections are to be made. 

Section 22y — Boston and Hyde Park, 

This section consists of the branch which leaves the main pipe 
leading to Quincy at the comer of Morton and Eiver streets in 
Dorchester, and runs to Hyde Park. No work has yet been done 
upon it, and the plans have not been completed. 

Section 23 ^ — Boston and Newton. 

Sontbem higfet-serriee pipe line from the Chestnnt Hill pomping station* throogh Beacon, Ham- 
mond and Sontii streets. Commonwealth ATenne and Ward Street to the old distributing 
lesei f uii of tlie Newton Water Works; 7»970 fbet of 3&4neh pipes; Brwio & Saiomone» 
conrtractors. 

The contract was dated Aug. 5, 1&97. Work was commenced 
on August 12 and pipe laying completed on October 28. The 
whole of this pipe has been laid, with the exception of .^ort 
lengths where connections are to be made at the pumping :^tioa 
and reservoir. 
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Section 24y — Newton and Watertown. 

Southern high-seryice pipe line from the Newton Reservoir, through Ward Street, Waverley 
Avenne, Washington and St. James streets in Newton across private land and the Charles 
River to Watertown, and through Irving and Monnt Auburn streets in Watertown to 
Palfrey Street; 13,010 feet of 20-inch pipes. 

A contract for laying 11,400 feet of these pipes was made 
with S. W. Frescoln on Sept. 2, 1897. Work was commenced 
September 20, and on December 8, when the contractor stopped 
work, all of the pipes had been laid except those at the crossing of 
the Boston & Albany Eailroad in St. James Street, where the 
bridge was not completed, and at the connection of Mount Auburn 
and Palfrey streets, where the connections with the pipes of the 
Watertown supply remain to be laid. 

A section through private land and across the Charles River was 
not included in this contract, mainly because authority had not been 
obtained from the Harbor and Land Commissioners and the United 
States government. 

A contract for a plate girder bridge of 87 feet span, for carrying 
these pipes over the Boston & Albany Railroad, was made with the 
Boston Bridge Works on October 23, and the bridge will be placed 
in position early in January. 

Statistics of Pipe Laying. 

Principal Items of Work done on Contracts for Pipe Laying, to 

Dec. 31 J 1897. 





Work done In 


Work done In 


Total to 




1896. 


1887. 


Dec. 81, 1897. 


48-inch pipe laid (feet), 


49,886 


59,446 


109,332 


42-inch pipe laid (feet), . 










— 


8,075 


8,075 


d6-inch pipe laid (feet), . 










— 


24,396 


24,396 


SO-inch pipe laid (feet), . 










2,670 


4,777 


7,447 


34-inch pipe laid (feet^, . 
20-inch pipe laid (feet), . 










4,204 


15,471 


19,675 










13,424 


22,469 


35,893 


16-inch pipe laid ffeet), . 
12-inch pipe laid (feet), . 










9,188 


8,224 


17,362 










— 


3,284 


3,284 


Rock excavation (cubic yards), 






2,640 


8,523 


11,162 


Earth below grade (cubic yards), . 
Valve chambers built. 






1,247 


2,726 


3,972 






44 


281 


325 


Concrete masonry (cubic yards), . 






163 


604 


767 


Piles driven, 






614 


1,968 


2,482 


15-inch sewer pipe laid (feet). 


» a 






33 


- 


33 


12-inch sewer pipe laid ?feetS, . 
10-inch sewer pipe laid (feet). 


> 1 






1,294 


2,706 


4,000 


t 1 






1,207 


1,760 


2,967 


S-inch sewer pipe laid (feet). 


• 






1,086 


1,085 


2,171 


Sewer man-holes built, 


20 


40 


60 
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Statement of Cast-iron Blow-off and Drain Pipes laid to Jan. 1, 1898. 





DiAMBTBB 


ov Pipes nr Ikchbs 


• 
















Total. 




16. 


IS. 


8» 


6. 


4. 




Length laid to Jan. 1, 1897 (feet), . 


S6.0 


- 


- 


22 


- 


58 


Lengtl^ laid during 1897 (feet), 


1,775.6 


1,185.4 


24 


548 


339 


3,872 


Length laid to Jan. 1, 1898 (feet), . 


1,811.6 


1,185.4 


24 


670 


339 


3,930 


Valves set to Jan. 1, 1897, . 


1 


- 


- 


1 


3 


5 


Valves set dnring 1897, .... 


13 


34 


- 


21 


5 


73 


Valves set to Jan. 1, 1898, 


14 


34 


- 


22 


8 


78 



Spot Pond. 

This pond is to serve as a low-service reservoir for the Metro- 
politan Water District. The only work of construction during the 
year has been that incidental to the construction of a gate chamber 
and inlet, where the water, pumped from Chestnut Hill Keservoir 
through a 48-inch pipe, enters the pond. 

The inlet works include a small portion of the pipe laying on 
Section 7, and were constructed by the C. H. Eglee company, under 
a contract dated October 13. This work was one of considerable 
difficulty, and had to be constructed very rapidly, in order to com- 
plete the connection with the pond as soon as possible. 

The gate chamber is constructed of concrete, with a granite floor, 
and contains four compartments, with valves for controlling the flow 
of water into and from the pond, and also to the proposed northern 
high-service pumping station, which is to be located near this gate 
chamber. The floor of the gate chamber is about 12 feet higher 
than the present high-water level of the pond, so as to provide for 
the future raising of the pond. The gate chamber has been covered 
with a temporary wooden building. 

Two connections were made from the gate chamber to the pond ; 
the higher one a short connection, made by a 48-inch pipe running 
to the edge of the pond near the gate chamber, and with its bottom 
about 4 feet below the present high- water level in the pond; the 
other a long connection, running out to deep water, with its bottom 
16 feet below the present high-water level. 
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The longer and lower connection consists of a conduit of horse- 
shoe section, 5 feet high and 4 J feet wide, built of Portland cement 
concrete. The construction of this conduit had been deferred un- 
til the autumn, so that the pond would be at a lower level than 
earlier in the year. The water was low enough at the time con- 
struction was begun to permit cutting off, by a coffer-dam about 
400 feet long and a low earth dam 350 feet long, an area of about 
4^ acres, which was easily pumped dry. 

The work of pipe laying and constructing the gate chamber and 
the part of the conduit near the shore progressed very expeditiously ; 
but the construction of the conduit from a point a short distance 
from the shore out to the end proved to be very difficult, on account 
of the soft mud and quicksands encountered. The work was, how- 
ever, progressing well at the end of the year, with the probability 
that the conduit would be completed in about two weeks. 

Northern High-servicb Pumping Station and Reservoir. 

Land for the site of the northern high-service pumping station 
on the easterly shore of Spot Pond, just south of the outlet of the 
pond, has been purchased, and it is intended to move to a pumping 
station located on this site one of the pumping engines in the Mystic 
pumping station. Considerable work of a preliminary nature has 
been done in connection with this station, but the final plans have 
not yet been prepared. 

The site of the high-service distributing reservoir in the Middle- 
sex Fells has been cleared of wood, but no contracts for constructing 
the reservoir have been left. Plans for the work are now being 
prepared. A view of a portion of the site of this reservoir may be 
seen on the opposite page. 

Chestnut Hill Higfh-service Pumping Station. 

On Jan. 1, 1897, a contract was made with the E. P. Allis Com- 
pany of Milwaukee, Wis., for building a pumping engine having a 
daily capacity of 30,000,000 gallons, to be erected in the extension 
of the existing Chestnut Hill pumping station ; and on September 
21 a contract was made with C. A. Dodge & Co. for building, from 
plans prepared by Wheelwright & Haven, architects, the extension 
of the engine house. 

The E. P. Allis Company has made good progress in the con- 
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struction of the engine ; the principal castings have been made and 
the pumps are now being set up at the shops, and will be in readi- 
ness for shipment as soon as the building is ready to receive them. 

In order to extend the building, it was necessary to take down 
one of the end walls of the existing building, and this has been 
done. The excavation has been made for the walls of the extension 
and for the engine foundations, the foundations have been built, the 
steel frame work of the engine room floor placed in position, and 
the outer walls of the building carried up to a height about 15 feet 
above the engine room floor. 

A contract for furnishing the steel work for the floor and roof 
was made on October 8 with Edward Kendall & Sons, and work is 
progressing under this contract. 

On Sept. 1, 1897, a contract was made with the Lake Erie Boiler 
Works of Buflalo, N. Y., for furnishing a 90-inch Belpaire boiler, 
to be placed in the existing boiler house at this station. Steel 
plates for the boiler have been made by the Illinois Steel Company, 
and have been inspected and accepted. The work on the boiler is 
now in progress. 

Low-service Pumpesg Engines. 

On September 30, proposals were received for furnishing and 
erecting at the low-service pumping station, which is to be built a 
short distance from the existing pumping station at Chestnut Hill 
Eeservoir, three vertical triple expansion pumping engines, each 
having a capacity of 35,000,000 gallons in twenty-four hours; and 
on October 20 a contract for these engines was made with the Holly 
Mtoufacturing Company of Lockport, N. Y. The only work done 
under this contract has been the preparation of drawings. 

Engineering. 

The greater portion of the time of the engineering force of the 
distribution department has been devoted to matters relating to the 
several contracts which have been in progress during the year. On 
Jan. 1, 1897, there were 13 uncompleted contracts for labor or ma- 
terials. During the past year 42 contracts have been made. 

The preparation of plans and specifications for these contracts 
and the superintendence of the work while in progress has required 
the constant careful attention and nearly all of the time of the en- 
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gineers of this department, and has delayed the preparation of plans 
for works whose construction could be deferred until 1898. 

The number of changes in water and gas pipes, culverts, sewers, 
drains, railroad tracks, telephone and telegraph conduits and poles 
in the several cities and towns in which the work has been done has 
made necessary a very large amount of negotiation with the oflSicials 
of the cities, towns and corporations ; and I take pleasure in ac- 
knowledging the courtesy of these officials, and their active co- 
operation in making the changes required. 

During the winter of 1896-97 considerable work was done upon 
a topographical survey of the territory around Spot Pond, and some 
time was devoted to a study of the question of the best method of 
raising and improving the pond. 

Surveys and plans were made of Chestnut Hill Reservoir and 
Spot Pond and the water works lands surrounding them, to be filed 
when these properties were taken on Jan. 1, 1898, in accordance 
with the provisions of the Metropolitan Water Act. Plans have 
also been made for takings of small parcels of private property in 
various parts of the Metropolitan Water District. 

Surveys, plans and estimates have been made with reference to 
supplying water to Nahant, Swampscott and Stoneham. 

A topographical survey has been made of the surroundings of the 
northern high-service reservoir site, with reference to determining 
the best method of disposing of the suq^lus material from the reser- 
voir ; and the landscape architects employed by the Metropolitan 
Park Commission have been asked to advise as to the disposal of 
the material. Additional borings and soundings have been made at 
the site of this reservoir. 

Preliminary studies and plans have been made for the low-service 
pumping station at Chestnut Hill Reservoir and the northern high- 
service pumping station at Spot Pond, 

OFFICE FOBCE. 

Reuben Shirreffs, Principal Office Assistant ; Morbis Enowles and John N. 

Ferguson, Office Assistants, 

Mr. Shirreffs has continued at the head of the designing and 
drafting force, and has been engaged, with his force, upon the great 
variety of work done in a drafting office, 

A very large amount of work has been done upon the design of 
structures and appliances for the work under construction, but work 
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hsis also been continued upon the design of the Wachusett Dam. 
A plaster model of the rock foundation has been made, on a scale 
of 40 feet to an inch, with models of a straight and of a curved dam 
to fit the foundation. Many investigations and experiments have 
been made in connection with the design of this dam. 

Three hundred and ninety-one plans have been made by the 
drafting force during the year. 

Mr. Knowles, and his successor, Mr. Ferguson, have had charge 
of the miscellaneous work of the office, such as the procuring of 
supplies, making blue prints and filing of plans and records re- 
ceived from outside offices, as well as of many investigations and 
computations. 

ACCIDENTS. 

There have been four fatal accidents during the year in connec- 
tion with the construction of the works, as follows : — 

At the tunnel a laborer was killed by a blast. 

On Section 4 of the Wachusett Aqueduct an Italian foreman was 
fatally injured by being struck by a piece of rock from a blast. 

On Section 14 of the distribution system a laborer was fatally 
injured by the caving in of the side of the pipe trench. 

On November 17 A. C. Walker, superintendent of construction 
for E. W. Everson & Co., was killed by the premature explosion 
of a blast on Cottage Street in Brookline. 

In addition to these four fatal accidents, there has been one other 
fatality in connection with the work. On June 30 John Evans, a 
laborer, employed by MacEitchie & Nichol in laying the pipes 
across the Charles River, was drowned while attempting to save the 
life of a boy who was drowning while bathing in the river. 

Three other men have been very seriously injured. 



Appended to this report are tables of contracts, giving the 
amount of work done and other information, a table of the rainfall 
upon the Nashua water-shed for the year 1897, and a statement of 
cement tests made by the dam and aqueduct department. 

Respectfully submitted. 



Boston, Mass., Jan. 1, 1898. 



FKEDEKIC P. STEAENS, 

Chief EnctitveAT. 
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MEXROFOLITAN WATEB BOARD. 



[J' 



CoVZBJkCTS WAJfM. ASD FSVDDfG- 

CarUraet9 made djr tkt MatrapoiiSBm Water Board 



IflUB* 

ber 
of Cbii> 



1 
2 



4j 
6 

T 
8 

n 

IS 



IS 



14 



9* SmUqii I^atObmj 

10* SMti«mJ»aiidfaiuT 
▼odr. 



lt» 

IS 

14» 

15 

16 

IT 

51^ 



7i 



78» 



▼oAr. 
▼oir. 



voir. 



voir. 



O. 



SMtlos P, Sodkiirj 
voir. 

voir. 



ataiao 



mid. floor 



Qto Boa— » OiibM J 



TbUiic 
awi dMribaiiac 4«4Bsh 
pipooior linoXrooi Fnuoft* 
intiHun DmmJSfo»Ztmthm 



Lurtof 
from 
lib. 3 t* tho Sttdteuy 



CtreoJMr Dom in Sodbary 
Be«ervoir» SoQta* 
boroagiu ^Mi 



of 



10 

9 

8 

I 
9 

19 ' 

i 
14 i 

I 
I 
I 
I 

* i 
I 


1 



SooEt to Low- 



6 



10 



42,000 Qt 

TB^as so 

107,OT5 00 
SMSB 00 

ui,ns 00 

79010 00 



oot 

4,890 00 

it;B90oo 



14,000 fiO 



OOf 



49,319 oot 



4Moooor 



TM44 90t 



106390 oot 



oot 
nOiOiOQot 

77,016 oot 
116,010 00 
MBOOOt 

17,540 09t I 

I 

1.20 per toB. 



H. P. IliMfii, 



MoBttonaKO 



BI«9BB 9t 



Port- 



&0 



H. P. Siuni, 



TTmhiim HVorim St 



WMhlimtAB^IRMUMmi* 
Sow York* If. T. 

H. P. m 



I7«wToric»lSr.T. 

B. D. Wood Ss Gb., 
PhiJiideiphte^Pk. 

J. JW. Bfahop Ss Co , 



12,9tt00t 



4,^10 50 



L. F. Cbilda, 



R. P. Nawb» BjDoton, 



4«46ft 60t ij Holbrooke ColMi ft 

Doijr,N«wiom 



• OOBliMiooaBfolad. ^. 



w«i awrdaA to thm 
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Btrnma thb Yelr 1997 '^ Gontinued. 
relating to the Sudbury Se8erv(nr. 



T. 

Date 
of Contract. 



8. 

Date for 

Omaipletion of 

Contract. 



Date of Final 
Satimate. 



10. 



Prices of Principal Items of 
Contraets made in 1897. 



11. 

Amount of 
Contract. 



18. 

Valne of 
Work done 
Dec. 31, 1897. 



▲prH27, *96, 
April 27, '90» 
May 8, *90, 

April 27, *96, 

April 27, n^e, 

April 27, *96, 
April 27, *96, 
April 27, *9«, 
April 27, *96, 
Sept. 17, '96, 
AprU 9,»97, 
JTvly 1O,*07, 



Sept. 8, '97, 



Sept. 2, '97, 



Dee. 1,'97. 



Deo. 1, '97, 



Dec. 1, '97, 



Dec. 1, '97, 



Dec. 1, '97, 



Dec 1, '97, 



Dec. 1, »97, 



Deo. 1,*97, 



Dee. 1»*97, 



Dec. 15, '96, 



July 16, '97, 



Deo. 2, *97, 



July 17, '97, 



Dee. 8, '97, 



Aug. 21, '97, 



Nov. 16, '9T, 



Dec. 1, '97, 



Mar. 15, *97, 



Nov. 15, '97, 



Dec. 4, '97, 



For building complete, 
$17,546. 

Taking from ears, hauling 
and distributing, $liiO per 
ton. 



Laying 484nch pipe, $1.50 
per Tin. ft.; building gate 
chamber, etc., $800.00; 
building all masonry with- 
in 40 ft. of end of proposed 
pipe at gate house at Fram- 
iDgbam Dam No. 8, 
$850.00; earth excavation 
outside of pipe trench, 
$0.28 per cu. yd.; roek ex- 
cavation, $4.00 per cu.yd.; 
slope paving, $2.50 per 
cu.yd. 

Excavation, $0.45 x>er cu. 
yd.; riprap paving, $1.50 
per ca. yd.; cement cob- 
crete masonry, $5.26 per 
cu. yd : rubble*stone ma- 
sonry, $5.00 per cu. yd.; 
split stone masonry, $8.50 
per cu. yd.; dimension 
stone masonry, $29.00 pve 
cu. yd. 



$70,848 26 
48,754 13 
56,167 62 

78,864 00 

107,879 43 

65,227 98 

136,040 00 

86,480 70 

128,090 00 

4,918 06 

17^487 92 

1,970 95 



15,260 27 



4,660 27 



I ^mm^mi^^tmmil^ 



$801,548 59 



$70,848 26 
43,754 18 
56,167 62 

78,864 00 

107,879 48 

55,227 98 

91,500 00 

86,430 70 

115,897 25 

4,918 06 

17,487 92 

1,970 95 



1 
2 
8 



6 
6 



15,269 27 



4,550 27 



$750,210 84 



8 



10 
11 
12 



18 



14 



i>^. 



METROPOLITAN WATEB BOARD. [Jao. 



ComHACn MADB ABD I 

OontmeU made fty the XHropalita* Water Board 



Contracts made by tAe 



iIOoDtnat EI»,l^ilMO«BUMtwMk«wd^M Ua 
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DURING THB Yeae 1897 — Continued, 
relating to the Wachusett Seservoir. 



7. 

Date 
of Contract. 


8. 

Date for 

Completion of 

Contract. 


9. 

Date of Final 
Estimate. 


10. 

Prices of Principal Items of 
Contracts made in 1897. 


11. 

Amount of 
Contract. 


18. 

Value of 

Work done 

Dec. 81, 1897. 




July 14, '97 
Sept. 16, '97, 


Nov. 1. '97, 
Dec. 1,»97. 


Deo. 20, »97, 


Earth excavation, $0.18 per 
cu. yd.; broken stone or 
screened gravel on slopes, 
$2 00 per cu. yd.; slope 
paving, $1.50 per cu. yd.: 
dry rubble masonry and 
paving, $4.00 per ou. yd.; 
rubble masonry laid in 
mortar, $4.00 per cu. yd.; 
furnishing and laying 12- 
in. pipe culverts, $0.60 per 
lin. ft. ; furnishing and lay- 
ing 24-in. pipe culverts, 
$1 25 per lin. ft. 

Earth excavation, $0.16| per 
cu. yd. 


$11,870 95 

• 

12,067 11 


$11,870 95 
12,067 11 


1 
2 




$23,938 06 


$23,938 06 





relating to the Wachusett Aqueduct, 



Feb. 14,*96, 



Feb. 14, »96, 



May 9,*96, 



Hay 9, '96, 



May 9, '96, 



Dec. 1, '97, 



Dec. 1, '97, 



Nov. 15, '97, 



Nov. 16, »97, 



Nov. 16, '97, 



May 9, '96, Nov. 16, "97, 



June 16, '96, 



May 9, '96, 



May 9, '96, 



Bept.22, '96, 



Deo. 8, '97, 



Dec. 23, '97, 



Nov. 1, '97, 



Nov. 16, '97, 



Nov. 15, '97, 



Dec. 1, '97, 



Nov. 24, '97, 



Oct. 23, '97, 



Dec. 11, W, 



Dec. 20, '97, 



$128,720 11 



242,601 06 



114,167 77 



101,179 99 



148,753 49 



128,802 72 



64,766 00 



171,041 07 



170,252 02 



142,850 OOt 



$128,720 11 



242,601 06 



114,167 77 



101,179 99 



148,753 49 



128,802 72 



64,766 00 9 



8 



8 



171,041 07 



170,262 02 



129,400 00 



10 



11 



12 



X Approximate. 
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METROPOLITAN WATEB BOARD. 



[Jaa. 



CONTBA.CT8 HADB AND PENDING 

. Contrails made by the Metropolitan Water Board 





1. 

Num- 
ber 
of Con- 
tract. 


S. 

WORK. 


a. 

Num- 
ber of 
Bids. 


AxouNT ov Bn>. 


6. 




4. 

Next to Low- 
est. 


5. 

Lowest. 


Contractor. 


1 

2 
8 

4 


74 

87* 
91* 
06 


Excavation of part of Beo- 
tloD 11 of Waehuaett 
Aqnedact. 

Section 8, Wachnsett Aque- 
duct, granolithic cover- 
ing for Assabet Bridge. 

Baperstructure of Ter- 
minal chamber, Wachu- 
sett Aqueduct. 

Superstructure over gag- 
ing manhole, Wachusett 
Aqueduct. 


ft 

8 
6 
8 


$0.28 per 
cubic yard. 

$1,278 06 

4,539 60 

2,348 00 


$0.26 per 
cubic yard. 

$1,211 OOf 

4,260 OOf 

1,684 OOf 


Newell & SnowUng, 
Uzbrldge;Ma8s. 

W. A. Murtfeldt Com- 
pany, Boston, Mass. 

J. W. Bishop & Co., 
Worcester, Mass. 

New England Granite 
Works, Concord, 
N.H. 



Contracts made by the Metropolitan Water Board 
Water Pipes. 



8 







10 



11 



12 



8* 



34* 



43* 



44* 



46* 



62* 



64 



66* 



4,607 tons cast-iron water 
pipes ; 4,047 tons 48-inch, 
560 tons 36-inch. 

3,822 tons cast-iron water 
pipes; 1,457 tons 30-inch, 
1,585 tons 20-lnch, 280 
tons 16-inch. 



3,658 tons cast-iron water 
pipes; 1,206 tons 48-lnch, 
2,852 tons 42-inch. 



3,036 tons 48-inch cast-iron 
water pipes. 



3,176 tons 48-lnch oast-iron 
water pipes. 



616 tons special castings, . 



6,637 tons cast-iron water 
pipes; 3,020 tons 48-inch, 
1,587 tons 86.1nch, 1,030 
tons 20-inch. 

3,417 tons 48.inoh oast-iron 
water pipes. 



-t 



-t 



8 



8 
Bids re< 
Jected. 

8 



-X 



30-in., $18.70 
per ton : 20 
aud 16 in., 
$18.90 per 
ton. 

$10.90 per 
ton. 



$18.76 per 
ton. 



-t 



Iteml,$38.00 

Fsr ton ; 
tem 2, 
$61.00 per 
ton. 



$18.94 
ton. 



$18.04 
too. 



per 



per 



't 



80-in., $18.40 
per ton ; 20 
and 16 in., 
$18.90 per 
ton.f 

48-ln., $18.76 

{>erton;42- 
n., $19.25 
per ton.f 

$18.40 per 
ton.f 



-t 



Item 1,$27.40 

rer ton;t 
tem 2, 
$44.20 per 
ton. 



$18.70 
ton. 



per 



$17.67 per 
ton.f 



Warren Foundry & Ma- 
chiue Co., Phillips, 
burg, N. J. 

Warren Foundry & Ma- 
chine Co., Fhillips- 
burg, N. J. 



Howard-Harrison Iron 
Co., Bessemer, Ala. 



Warren Foundry & Ma- 
chine Co., Phillips, 
burg, N. J. 

McNeal Pipe & Foun- 
dry Co , Burlington, 
N.J. 

McNeal Pipe & Foun- 
dry Co., Burlington, 
N.tT. 



McNeal Pipe & Foun. 
dry Co., Burlington, 
N* J. 



Camden Iron Works, 
Camden, N. J. 



* ContrMt eompleted. 



t Oontraet baaed upon this bid. 
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DCRiKG THE Year 1897 — Continued, 

relating to the Waehusett Aqueduct — Concluded. 



Date 
of Contract. 



8. 

Date for 

Completion of 

Contract. 



Date of Final 
Estimate. 



10. 

Prices of Principal Items of 
Contracts made in 1897. 



11. 

Amount of 
Contract. 



1». 

Value of 

Work done 

Dec. 81, 1897. 



July 27, '97, 



Sept. 29, '97, 



Oct. 18, '97, 



Nov. 8, '97, 



Dec 1, '97, 



Nov. 1, '97, 



Dec. 16, '97, 



This contract 
was can- 
celled by 
agreement. 

Nov. 6, '97, 



Dec. 24, '97, 



For whole work, $1,211, 



For building complete, f 4,200, 



For bnilding complete, $1,684, 



$1,261 00 



4,260 00 



1,684 00 



$1,420,239 23 



$1,261 00 



4,260 00 



1,584 00 



$1,406,789 23 



3 



relating to the Distributing System, 

Water Pipes. 



Mar. 28, '96, 



Ang 12, '96, 



Oct. 20, '96, 



OeU 22, '96, 



Oct. 20, '06, 



Jan. 30, *97, 



Mar, 4, '97, 



Mar. 8,*0T, 



Dec. 16, '96, 



Nov. 16, '96, 



May 1, '97, 



May 1, *97, 



May 1, '97, 



July 1, '97, 



Oct. 1, '97, 



Oct. 1, '97, 



Feb. 6, '97, 



Jan. 16, '97, 



April 27, '97, 



AprU27, '97, 



Mar. 6, '97, 



Oct. 20, '97, 



July 22, '97, 



3-way and 4-wav branches, 
blow-off branches without 
manholes, curves, re- 
ducers, caps, offset pipes 
and sleeves, $27.40 per ton 
of 2,000 pounds; manhole 
pipes, blow-off branches 
with manholes, and Y 
branches, $44.20 per ton of 
2,000 pounds, delivered at 
the pipe yards. 

48, 36 and 20.inch pipe, $18.20 
per ton of 2,000 pounds, 
delivered at the pipe yards. 



Straitfht pipe, $17.67 per ton 
of 2,000 pounds, delivered 
at the pipe yards. 



$91,687 40 



62,074 89 



67,905 06 



66,867 26 



68,429 89 



18,896 80 



102,620 86 



60,879 82 



$91,687 40 



62,074 89 



67,906 06 



66,867 26 



68,429 89 



18,896 30 



100,866 68 



00,379 82 



6 



8 



10 



U 



12 



X Competitive bids were not received on these contracts; the prloei in some eases were baaed uqqu. 
prevloiu blda. 
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METROPOLITAN WATER BOARD. 



[Jan. 



Contracts made and pending 
Conlrada made by the Metropolitan Water Board 
Water Pipes — Continued, 



1. 

Nam* 
ber 
of Con- 
tract. 



2 



8 



6 



8 



9. 



WORK. 



66* 



67* 



61* 



62* 



63* 



66* 



73* 



82 



Special 
order.* 



6,072 tons ca8t.iron water 
pipes; 1,461 tons 36-inob, 
2,748 tons 24-lDch, 868 
torn 20-lDoh. 

4,774 tons cast-iron water 
pipes; 1,932 tons 48-lnch, 
2,842 tons 36-lnch. 



564 tons special castings, . 



62 tons special castings, 



8,780 tons cast-iron water 

{>ipes; 1,300 tons 481- 
ncb, 1,270 tons 48-lnch, 
800 tons 86-1ncb, 60 tons 
16-incb, 260 tons 12- 
inch.t 

410 tons 24-lnch cast-iron 
water pipes. 



1,991 tons cast-iron water 
pipes; 1,071 tons 48-inch, 
920 tons 86-ineh. 



161 tons special castings, . 



223 tons 36-inch pipe, . 



8. 

Num- 
ber of 
Bids. 



8 



8 



8 



-§ 



Amount of Bid. 



4. 

Next to Low- 
est. 



S. 

Lowest. 



$18.40 per 
ton (de- 
livery by 
water). 



$18.04 
ton. 



per 



$37.00 per 
ton. 



$70,824 90 



$18.80 per 
ton. 



-5 



Lot No. 1, 
$37.00 per 
ton; Lot 
No 2.$67.00 
per ton. 



$18 20 



$17.47 per 
tonf (de- 
livery by 
water). 



$16.97 
ton. 



per 



Item 1, $37.00 

fer ton; 
tem 2, 
$47.00 per 
ton t 



$36.50 per 
ton.f 



$63,315 OOt 



$17 90 per 
ton.f 



-5 



Lot No. 1, 
$34.40 per 
ton; Lot 
No.2,$44.20 
per ton.f 



$18 20f 



Contractor. 



Camden Iron Works, 
Camden, N. J. 



Camden Iron Works, 
Camden, N. J. 



Camden Iron Works, 
Camden, N. J. 



Warren Foundry & Ma- 
chine Co., Phillips- 
burg, N. J. 



Addyston Pipe & Steel 
Co., Cincinnati, Ohio. 



Warren Foundry & Ma- 
chine Co., Phillips- 
burg, N. J. 

Camden Iron Works, 
Camden, N. J. 



McNeal Pipe & Foun- 
dry Co., Burlington, 
N.J. 



Warren Foundry & Ma- 
chine Co., Phillips- 
burg, N. J. 



s * Contract completed. t Oontraot based npon this bid. 

X 1,876 tons of 48-inch and 80-ineh piifos, ealled for by contract No. 68, were furnished by Camden 
Iron WorkM under contract No. 78, the Addyston Pipe and Steel Go. paying the difference in price. 
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DURING THE Ybab 1897 — Gontiwaed. 
relating to the Distributing System — Continued. 

Water Pipes — Continued, 



7. 

Date 
of Contract. 



8. 

Date for 

CompletioD of 

Contract. 



9. 

Date of Final 
Bstimate. 



10. 

Prices of Principal Items of 
Contracts made in 1897. 



11. 

Amount of 
Contract. 



IS. 

Value of 

Work done 

Dec. 31, 1897 



Mar. 8, *97, 



Mar. 8, '97, 



AprU 9,»97, 



April 7. '97, 



AprU 10, W, 



April 26, *97, 



July 28, W, 



Aug. 30, '97, 



Mar. 15, »97, 



Oct. 1, '97, 



Oct. 1, '97, 



Oct. 16, '97, 



July 1, '97, 



Aug. 15, '97, 



Nov. 17, '97, 



Nov. 4, '97, 



Nov. 9, '97, 



July 21, '97, 



Oct. 20, '97, 



June 10, '97, July 13, '97, 



Sept. 16, '97, 



Dec. 15, '97, 



Oct. 26, '97, 



May 11, '97, 



86, 24 and 20-inch pipe, $17.67 
per ton of 2,000 pounds, 
delivered at the pipe yards 
by rail. 

48 and 36inch pipe, $17.17 
per ton of 2,000 pounds, 
delivered at the pipe yards 
by rail. 

3-way and 4-way branches, 
blow-off branches without 
manholes, curves, reduc- 
ers, caps, offset pipes and 
sleeves, $37.00 per ton of 
2,000 pounds, manhole 
pipes, blow-off branches 
with manholes, and T- 
branches, $47.00 per ton of 
2,000 pounds, delivered at 
the pipe yards. 

3-way and 4-way branches, 
bloW'Off branches without 
manholes, curves, reduc- 
ers, caps, offset pipes and 
sleeves, $36.50 per ton of 
2,000 pounds delivered at 
the pipe yards. 

Straight pipe, $16.75 per ton 
of 2,000 pounds; 2,280 tons 
to be delivered at the pipe 
yards, 1,500 tons to be de- 
livered at Framingham 
Centre. 

Straight pipe, $17.90 per ton 
of 2,000 pounds. 



48-inch, Class A pipe, $17.80 
per ton of 2,000 pounds; 
48-inch, Class B pipe, 
$17.67 per ton of 2,000 
pounds ; 86-inch, $17.80 per 
ton of 2,000 pounds, de- 
livered at the pipe yards. 

3-way and 4-way branches, 
blow-off branches without 
manholes, curves, reduc- 
ers, caps, offset pipes and 
sleeves, $34.40 per ton of 
2,000 pounds; manhole 
pipes, blow-off branches 
with manholes, and T 
branches, $44.20 per ton of 
2,000 pounds, delivered at 
the pipe yards. 

Straight pipe, $18.20 per ton 
of 2,000 pounds, delivered 
at the pipe yard . 



$89,624 48 



81,979 25 



21,266 25 



1,916 69 



30,473 48 



7,353 03 



35,343 26 



6,081 41 



4,056 36 



$89,624 48 



81,979 26 



21,266 26 



1,916 69 



30,473 48 



7,353 03 



35,343 26 



6,108 26 



4,065 86 



3 



6 



8 



9 



§ Competitive bids were not received on these contracts; the prices in some cases were based upon 
prevtoiMi bidi. 
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METROPOLITAN WATER BOARD. 



[Jan. 



Contracts made and pending 
Contracts made by the Metropolitan Water Board 
Water Pipes— Concluded. 



1. 

Num. 
I ber 
of Con- 
i tract. 



8 
4 



». 



WORK. 



8. 

Nam- 
berof 
Bids. 



Special | 104 tons cast-iron water -f 
order.* pipes ; 67 tons 36-inch, 37 

! tons 30-inch. 

I 

Special 72 tons cast-iron water ; -f 
order.* j pipes ; 25 tons 4-inch, 35 
tons 6-inch, 12 tons 14- 
I inch. 

I 
I 

Special , 113 tons 36-inch east-iron -f 

order.* . pipe. 

I 
Special | 62 tons special castings; 52 >t 
order.* I tons 16-inch pipe. 



Amount or Bid. 



4. 

Next to Low- 
est. 



-t 
-t 

-t 
-t 



I 



9« 

Lowest. 



-t 

-r 

-t 

-t 



i| 



Contractor. 

•I 

.|i 

ij 

jl Camden Iron Works, 
Camden, N. J. 



B. D. Wood & Co., 
Philadelphia, Pa. 



Camden Iron Works, 
Camden, N. J. 

Camden Iron Works, 
Camden, N. J. 



Pipe Laying:. 



6 



8 



9 



10 



11 



30* 



31* 



39* 



41* 



42* 



47 



48* 



Laying 11,500 lin. ft. of 48- 
inch and 1,500 ft. of 30- 
inch water pipes in Mai- 
den, Melrose and Stone- 
ham (sections 7 and 13) ; 
also laying 1,480 ft. of 
48-inch water pipes un- 
der a modification of the 
contract. 

Laying 18,300 lin. ft. 48- 
inch water pipes in Cam- 
bridge and Somervllle 
(sections 4 and 11). 

Laying 7.330 lin. ft of 80- 
inch cast-iron water pipes 
in Maiden (section 14). 

Laying 10,000 lin. ft. of 16- 
inchcast-iron water pipes 
in Revere (section 16). 

Laying 14,400 lin. ft. of SO- 
inch cast-iron water pipes 
in Maiden and Medford 
(section 18). 



Furnishing and laying 
water pipes across 
Charles ffiver, between 
Boston and Cambridge 
(sections 3 and 10). 



Fnmlshing and laying 
water pipes across Mys- 
tic Biver, between Som- 
ervllle and Medford (sec- 
tion 6). 



8 



11 



13 



2 



$27,838 20 



42,581 90t 

9,005 60 

5,441 50 

10,357 00 

79,850 00 



65,466 00 



$27,718 50J 



42,421 70 



8,208 60t 



4,723 OOt 



9,798 26t 



38,992 OOt 



44,682 OOt ' 



The C. H. Eglee Co., 
Boston, Mass. 



Snyder & Williams, 
Dayton, Ohio. 



Collins & Ham, South 
Boston, Mass. 



George Qoodhue, Con- 
cord, N. H. 



Collins & Ham, South 
Boston, Mass. 



MacRitchie & Nichol, 
Chicago, III. 



MacBitohie & Nichol, 
Chicago, ni. 



* Omtraot completed. 

f Competitive blda wen not received on theee coatrMta; tlie prioea in tome 
previouM hioB. X Contnet bMed upon this bid. 



were baaed npoa 
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DOBiNO THE Yeab 1897 — Continued. 
rekUing to the Distributing System — Contioued. 

Water Pipes — Concluded. 



7. 


8. 


0. 


10. 


11. 


12. 




Date 
of Contract. 


Date for 

Completion of 

Contract. 


Date of Final 
Batimate. 


Prices of Principal Items of 
Contracts made in 1897. 


Amount of 
Contract. 


Value of 

Work done 

Dec 31, 1897. 




April 13, *97, 


- 


Aug. 28, '97, 


36 and 30 inch pipe, $17.90 
per ton of 2,000 pounds. 


$1,859 45 


$1,869 46 


1 


May 13, '97, 


- 


Jane 22, '97, 


14-inch, 6-inch and 4-inch 
pipes, $17.88 per ton of 
2,000 pounds. 


1,296 88 


1,296 88 


2 


Oct. 6, »97, 


- 


Nov. 17, '97, 


Straight pipe, $17.67 per ton 
of 2,000 pounds. 


1,990 85 


1,990 85 


3 


Oct. 25,*97, 


« 


Dec. 20, '97, 


16 inch pipe, $17.30; special 
castings, $34.40 per ton of 
2,000 pounds, delivered at 
the pipe yards. 


3,053 01 


3,053 01 


4 




$804,153 38 


$801,416 05 





Pipe Layingr* 



Jone 10, '96, 



Avg. 6, '96, 



Oct. 8, *96, 



Oct. 8, '96, 



Oct. 8, *96, 



Feb. 24, '97, 



Feb. 24, '97, 



Nov. 1, '96, 



Dec. 1, '96, 



May 16, '97, 



Dec. 1, '96, 



May 16, '97, 



Oct. 1, '97, 



Oct. 1, '97, 



June 10, '97, 



July 16, '97, 



Aug. 14, '97, 



Jun^ 16, '97, 



Sept. 17, '97, 



Dec. 16, '97, 



Furnishing and laying 36- 
inch cast-iron pipe below 
grade 5 on section 3, $16.50 
per lin. ft.; furnishing and 
laying 36-inch cast-iron 
pipe below grade 5 on sec- 
tion 10, $18.00 per lin. ft. 

Famishing and laying 36- 
inch cast-iron pipe below 
grade 6, $15.50 per lin. ft. 



$32,150 96 



48,469 33 



11,759 81 



4,925 11 



10,868 97 



38,992 00 



43,194 63 



$32,160 96 



48,469 83 



11,759 81 



4,925 11 



10,868 97 



38,426 85 



43,194 63 



6 



8 



9 



10 



11 
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Contracts made and pendiko 
Contracts made hy the MetropolUan Water Board 
Pipe Ltoying — Continued. 



1. 

Nam- 
ber 
of Con- 
tract. 



S. 



WORK. 



2 



6 



8 



9 



10 



11 



12 



68 



50* 



60* 



64* 



66* 



70* 



71 



77 



79 



86 



90* 



92 



Laying 12,900 Un. ft. of 48. 
Inch, and 4,300 ft. of 16. 
inch cast-iron water pipes 
in Cambridge, Somernlle 
and Medford (sections 11 
and 18). 

Laying 2,940 Un. ft. of 48. 
inch cast-iron water pipes 
in Somerville (section 4). 

Laying 12,100 lin. ft. of 48- 
inch, and 8,000 lin. ft. of 
42-inch cast-iron water 
pipes in Maiden, Everett 
and Chelsea (sections 6 
and 8). 

Laying 11,000 lin. ft. of 36- 
ioch cast-iron water pipes 
in Maiden, Melrose and 
Stoneham (section 13). 

Laying 8,900 lin. ft. of 48. 
inch cast-iron water pipes 
inBrooklineand Brighton 
(section 9) . 

Laying 7,450 lin. ft. of 36- 
inch cast-iron water pipes 
in Brighton and Newton 
(section 23). 

Laying 15,800 lin. ft. of 48- 
inch cast iron water ^[pe* 
in Brookline and West 
Roxbary (section 19). 

Laying 11,500 lin. ft. of 20- 
inch cast-iron water pipes 
in Newton and Water- 
town (section 24). 

Laying 16,000 lin. ft. of 24- 
inch cast iron water pipes 
in Dorchester, Milton and 
Quincy (section 21). 

Laying water pipes across 
Maiden River in Mai- 
den (section 6). 

Laying 2,750 lin. ft. of 16- 
inch and 1,100 lin. ft. of 
12-inch cast-iron water 
pipes in Chelsea and Re- 
vere (section 17). 

Laying 2,400 Un. ft. of 48- 
inch cast Iron water pipes 
in Brighton (section 1). 



!l 
3. ji 

Num. !l 

ni!i-' |l Next to Low- 
^**^"- !| est. 



Amount or Bid. 



4. 



5. 

Lowest. 



10 



13 



10 



19 



15 



14 



13 



16 



12 



9 



$34,012 75 



7,359 30 



60,864 70t 



23,815 OOf 



20,042 50 



9,288 50 



34,819 00 



9,040 25 



13,591 75 



9,198 00 



2,674 75 



5,347 50 



$30,274 00 



6,619 45t 



48,274 00 



23,323 00 



16,639 25t 



8,453 50t 



34,200 OOf 



8,524 OOf 



12,402 SOf 



8,736 OOf 



2,579 50t 



4,686 50t 



Contractor. 



H. A. Hanseom ft Co , 
West Medford, Mass. 



C. A. & C. E. Tmm. 
bull, Lawreoee, Mass. 



The C. H. Bglee Co., 
Boston, Mass. 



A. W. Bryne Con- 
stmction Co., West 
Medford, Mass. 



E. W. Everson & Co., 
Providence, R. I. 



Bmno & Salomone, E. 
Boston, Mass. 



E. W. Everson & Co., 
Providence, R. I. 



S. W. Freacoln, Read- 
ing, Pa. 



Sander & O'Brien, 
Boston, Mass. 



Moore & Co., and Wm. 
H. Ward, Boston, 
Mass. 



H. A. Hanseom 8c Co., 
West Medford, Mass. 



Malone Sc McHale, Mt. 
Aubnm, Mi 



* Contract completed. 



t Contract baaed upon thia bid. 
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DinuNG THE Yeab 1897 — Continued, 
relating to the DistribtUing System — Continued. 

Pipe Laylngr — CotUiitned. 



7. 


8. 


9. 


10. 


11. 


IS. 




Date 
of Contract. 


Date Tor 

CompletloD of 

Contract. 


Date of Final 
Bstlmate. 


Prices of Principal ItemB of 
Contracts made in 1897. 


Amount of 
Contract. 


Value of 

Work done 

Dec. 31, 1897. 




April 6, »97. 


Nov. 1, '97, 


- 


Laying 48-inch pipe, $2.18 
per lin. ft. 


$35,503 40 


$35,503 40 


1 


April 2. '97, 


Oct. 1, '97, 


Dec. 15, '97, 


Laying 48.1nch pipe, $1.63 
per lin. ft. 


6,741 42 


6,741 42 


2 


April 2, 'QT, 


Nov. 1, '97, 


Oct. 18, '97, 


Laying 48.1nch pipe, $2.37 
per lin. ft.; 42inch pipe, 
$1.84 per lin. ft. 


61,681 92 


61,681 92 


3 


May 13, '97, 


Oct. 1, '97, 


Nov. 30, '97, 


Laying 36.inch pipe, $0.98 
per lin. ft. 


25,443 19 


25,443 19 


4 


June 28, '97, 


Nov. 1, '97, 


Dec. 16, '97, 


Laying 48-inch pipe, $1.25 
per lin. ft. 


17,750 80 


17,750 30 


5 


Aug. 6, '97. 


Dec. 1, '97, 


Dec. 30, '97, 


Laying 36-lnch pipe, $1.06 
per lin. ft. 


9,895 24 


9,895 24 


6 


Aug. 3, '97, 


June 1, '98, 


- 


Laying 48-lnch pipe, $1.70 
per lin. ft. 


34,269 00 


23,366 97 


7 


Sept. 2, '97, 


Dec. 1, '97, 


- 


Laying 20-ineh pipe, $0.59 
per lin. ft. 


9,300 00 


9,000 00 


8 


Sept. 2, '97. 


Dec. 1, '97, 


- 


Laying 24-inch pipe, $0.68 
per lin. ft. 


12,402 30 


11,692 58 


9 


Oct. 5, '97, 


Jan. 1, '98, 


- 


Laying 36-lnch pipe, includ- 
ing coffer-dam and Inci- 
dental work, $13.50 per 
lin. ft. 


8,736 00 


7,000 00 


10 


Oct. 16, '97, 


Dec. 1, '97, 


Dec. 15, '97, 


Laying 16 inch pipe, $0.55 
per lin. f t ; 12-inch pipe 
$0.52 per lin ft. 


2,534 72 


2,534 72 


11 


Oct. 2U'97, 


Deo. 1, '97, 


- 


Laying 48.inch pipe, $1.49 
per lin. ft. 


5,000 00 


4,000 00 


12 



118 



METROPOLITAN WATER BOARD. 



[Jan. 



Contracts made and pending 
Contracts made by the Metropolitan Water Board 
Pipe Laying: — Concluded. 





1. 

Num- 
ber 
of Con- 
tract. 


WORK. 


8. 

Num- 
ber of 
bids. 


Amouvt 


OF Bid. 


•• 




4. 

Next to Low- 
est. 


5. 

Lowest. 


Contraetor. 


1 


97 


Laying 420 lln. ft. of 48- 
Inch, and 660 lin. ft. of 
20-inch cast-iron water 
pipes across the Mystic 
River in Medford. 


.* 


.* 


.* 


Cheney & Trumbulla, 
Boston, Mass. 


2 


98t 


Laying 1.800 lin. ft. of 12- 
inch cast-iron water pipes 
in Revere and Bast Bos- 
ton (section 16). 


.* 


_* 


.♦ 


H. A. Hanseom & Co., 
West Medford, Mass. 


8 


Agree- 
ment.! 


Laying 418 lin. ft. 48-inch 
cast-iron water pipes in 
Maiden, under Boston & 
Maine R. R. (section 7). 


_• 


-* 


«• 


The C. H. Bglee Co., 
Boston, Mass. 



Miscellaneous. 



4 


4t 1 

1 

1 


20 36-incb water valves, . 


10 


$9,400 00^ 


$7,800 00 


Josiah H. Long, Bos- 
ton, Mass. 


5 


28t 


62 water valves ; 6 24-lnch, 
6 20-lnch, 20 16-lnch, 20 
12.inch. 


3 


4,832 00 


4,608 OOt 


Josiah H. Long, Bos- 
ton, Mass. 


6 


40t 


Pipe bridge over Boston & 
Maine R. R. at Walnut 
Street, Somervllle. 


3 


2,615 00 


2,497 OOt 


Boston Bridge Works, 
Boston, Mass. 


7 


46 


Pumping engine for the 
Chestnut Hill high-ser- 
vice pumping station In 
Boston. 


«♦ 


«♦ 


«♦ 


The Edward P. Allis 
Co., Milwaukee, Wis. 


8 


49t 


Cast-iron frames and cov- 
ers. 


8 


1.072 50 


1,029 60t 


Chelmsford Foundry 
Co., Boston, Mass. 


9 


W)t 


Steel work for chambers 
for 36 inch valves. 


4 


1,089 00 


1,079 40t 


New Jersey Rteel & 
Iron Co., Trenton, 
N. J. 


10 


61 


73 water valves ; 30 12-inch, 
10 16-inch. 6 20.1nch, 6 
24-inch, 6 30-lnch, 16 36- 
Inch. 


6 


12,546 00 


11,390 OOt 


Kennedy Valve Mfg. 
Co.,NewYork,N.Y. 


11 


67 


54 water valves ; 24 86*inch, 
6 30-inch, 8 24-inch, 6 20- 
inch, 10 12-lnch. 


2 


12,432 00 


11,160 OOt 


Camden Iron Works, 
Camden, N. J. 


12 


72 


3 pumping engines for the 
Chestnut Hill low-service 
pumping station in Bos- 
ton. 


5 


195,000 00 


136,500 00 { 


Holly Mfg. Co., Lock- 
port. N. Y. 


13 


76 


90-Inch Belpaire boiler for 
the Chestnut Hill high- 
service pumping station 
in Boston. 


3 


16,000 00 


13,750 OOt 


Lake Erie Boiler 
Works, Buffalo, 
N.Y. 



* Competitive bids were not received on this contract. 



t Contract completed. 
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DDRiHQ THE Year 1897 — Continued, 
relating to the Distributing Syatem — CoDtioaed. 
Pipe Laying — Conclude. 



MlBcellaneou ». 



,■««, 


n... 


12, «a, 


,■98, 


"•■ 


i.tw. 


».•«. 


Dm. 


l.-M. 


.1". 


July 


i.-ss. 


a.'OT. 


M., 


M.-BT, 


»,■«, 


«' 


=..•.., 


s.'oi, 


^-„ 


IB, 'W. 


D,'«. 


Nov 


8. ■97, 


.-.,. 


July 


M.'M, 


.■M. 


Unr 


IS, -BS, 



«!76.IXIi SeiDch, «4<HIII0. I 

«-incta viiTH, t&ao.ooi 30- 



t Canlract bued npon IhU U 



.WOO 


»».««) 00 




,«08 00 






,„» 


'■"- 




.000 00 


30,000 00 




.108 0. 


1.108 Oi 




.OBI 56 


1.001 a 




,300 00 


11,390 00 




,900 00 


11,TM00 




.MO 00 




1 


.160 00 


9,000 00 
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COIOIIACTS MADE AND PENDING 

Gontracta made by the Metropolitan Water Board 
Miscellaneoiis — Concluded. 



1. 

Num. 

ber 

of Con> 

tract. 



8. 



WORK. 



8. 

Num- 
ber of 
Bids. 



1 
2 



6 



8 



9 



80 
88 

84 

85 

88 

89 



93 



94 



95 



Addition to Chestnnt Hill 
pumping station. 

Pipe bridge over the Mys- 
tic River in Medford 
(abutments) . 

Pipe bridge over the Mys- 
tic River in Medford 
(superstructure) . 

Addition to Chestnnt Hill 
pumping station (iron 
work) . 

19 water valves, . 



Gate house and connec- 
tions at Spot Pond, 
Stoneham, Mass. 



Pipe bridge over the Bos- 
ton & Albany Railroad 
at St. James Street, New- 
ton. 

Steel work for covering 
valve chambers. 



Building and erecting hand 
travelling crane, Chest- 
nut Hill pumping station. 



3 
10 



6 



-t 



8 



6 



Amouiit of Bid. 



4. 

Next to Low- 
est. 



$73,980 00 



8,640 00 



4,087 00 



4,027 00 



-t 



26,475 00 



1,514 00 



1,590 00 



1,970 00* 



5. 

Lowest. 



$47,979 00* 



3,390 00* 



3,980 00* 



8,140 00* 



-t 



19,932 50* 



1,500 00* 



1,496 00* 



1,550 QOX 



6. 

Contractor. 



C. A. Dodge & Co., 
Boston, Mass. 

Cheney & Trumbnlls, 
Boston, Mass. 



New Jersey Steel & 
Iron Co., Trenton, 
N.J. 

Edward Kendall & 
Sons, Cambridge- 
port, Mass. 

Coffin Valve Co., Bos- 
ton, Mass. 



The C. H. Bglee Co., 
Boston, Mass. 



Boston Bridge Works, 
Boston, Mass. '' 



New England Struc- 
tural Co., Bast Ever- 
ett, Mass. 

Brown Hoisting & 
Conveying Machine 
Co., Cleveland, Ohio. 



* Contract based upon this bid. f Competitive bids were not received on this contract. 
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DURING THE Year 1897 — Continued. 

relating to the Distributing System ^ — Concluded. 

Miscellaneous — Concluded. 



7, 

Date 
of Contract. 



8. 

Date for 

Completion of 

Contract. 



9. 

Date of Final 
Estimate. 



10. 



Prices of Principal Items of 
Contracts made in 1807. 



11. 

Amount of 
Contract. 



la. 

Value of 
Work done 
Dec. 31, 1897 



8ept.21, *07, 



Sept.l7,»97. 



Sept.23, *07, 



Oct. 8, *97, 



Oct. 2, »97, 



Oct. 13, '97, 



Oct. 23, »97, 



Oct. 23, »97, 



Dec. 8, *97, 



Mar. 1, »98, 



Dec. 15, '97, 



Dec. 16, '97, 



Jan. 15, '98, 



Jan. 11, '98, 



Dec. 15, '97, 



Dec. 1, '97, 



Dec. 23, '97, 



Feb. 1, '98, 



For whole work, $47,979, 



For whole work, $3,390, 



For whole work, $3,980, 



For whole work, $3,140, 



16-inch valves, $108.00 per 
valve, 12-inch valves, $73.60 
per valve. 

Building and maintaining 
coffer-dams, pumping, etc., 
$6,000.00; earth excava- 
tion, $0.65 per cu. yd.; 
rock excavation, $4.25 per 
en. yd.; Portland cement 
concrete masonry, $7.60 
per cu. yd.; dimension 
stone masonry, $20.00 per 
cu. yd. 

For whole work, $1,500, 



$29.92 per set. 



For whole work, $1,970, 



$47,979 00 



3,540 2S 



3,980 00 



3,140 00 



1,845 00 



21,559 74 



1,500 00 



1,496 00 



1,970 00 



$399,254 59 



$23,000 00 



3,000 00 



3,000 00 



1,500 00 



324 00 



19,000 00 



6 



1,000 00 



369 04 



8 



9 



$130,027 61 



X Informal bid. 
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Contracts made and pending during the Year 1897 — CondiLded. 

Summary of Contracts. 



Approximate 
Amoant of Con- 
tracts. 



Value of Work done 
Dec 31, 1897. 



Sudbury Reservoir, uncompleted portions of 10 
contracts made by the city of Boston and as- 
sumed by the Metropolitan Water Board, 

Sudbury Reservoir, 14 contracts made by the 
Metropolitan Water Board, 

Wachusett Reservoir, 2 contracts, 

Wachusett Aqueduct, 14 contracts, 

Distributing System, 56 contracts, 

Total of 96 contracts made and pending 
during the year 1897, 

13 contracts completed in 1896, . 

Total of 109 contracts, .... 



f 665,026 57 

802,543 59 

23,938 06 

1,420,239 23 

1,614,587 55 



94,426,335 00 
651,449 77 



$5,077,784 77 



1550,026 57 

750,210 84 

23,938 06 

1,406,789 23 

1,326,559 44 



14,057,524 14 
651,449 77 



14,708,973 91 



Appendix JSTo. 2. 



Monthly Rainfall^ in Inches^ during 1897 y at Four Places on the Waters 

shed of the Nashua River. 















Princeton. 


Jefferson.* 


So. Clinton. 


sterling. 


Elevation above mean sea level (feet), 


l,060t 


815t 


310 


560t 


January, 


2.92 


3.95 


3.39 


3.59 


February, 














3.01 


3.03 


2.86 


2.53 


March, . 














4.08 


3.92 


4.21 


3.81 


April, 














2.22 


2.18 


2.63 


2.24 


May, 














5.64 


4.84 


4.60 


5.18 


June, 














5.39 


4.95 


4.85 


5.25 


July, 














10.00 


8.48 


7.06 


9.06 


August, . 














3.57 


2.71 


3.94 


3.66 


September, 














2.17 


1.70 


2.21 


1.66 


October, 














0.97 


1.00 


0.92 


0.87 


November, 














7.43 


8.03 


7.45 


7.58 


December, 














6.23 


6.87 


6.22 


6.31 


Totals, 


1 1 




1 


1 


k 


1 • 


53.63 


51.66 


50.34 


51.74 



* Rainfall for months of January and Febraary taken at Qalnepoxet ; from March 1 to April 
18 the figures given are an average of the records at Princeton and Sterling, 
t Elevations taken from maps of State topographical sanrey. 
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Appendix ISo. 3. 



Tests of Cements used in the Construction of the Wachusett Aque- 
duct, MADE AT THE OfFICE OF THE METROPOLITAN WaTER BOARD, DaM 

AND Aqueduct Department, Clinton, Mass. 

Sampling. 

Samples were taken from every car load lot. The man taking them 
recorded the car number, the brand of cement, the number of barrels or 
bags in the lot and the date when sampled. 

If the cement was a new brand upon the work, samples were taken in 
the proportion of one for every five barrels in the lot. After the brand had 
been used on the work for some time and its characteristics were known, 
this proportion was changed to one in every ten barrels. These samples 
were taken at random from all parts of the car load, and each barrel 
selected was given a distinguishing number. 

If the cement was packed in barrels, each, when sampled, was tapped 
near the centre of the head with a 1 J inch bit, and about 300 grammes of 
cement were removed by the use of a semi-cylindrical iron scoop about 18 
inches long and 1 inch in diameter. The hole in the barrel head was then 
plugged up, and the sample placed in a small paper bag bearing the same 
distinguishing number as the barrel. If the cement came in bags, each 
bag sampled was untied, and the sample taken from the middle of the bag 
with the scoop. 

Sieve Tests. 

One or more sieve tests were made from each car load. One hundred 
grammes of cement were weighed out from one particular sample, and 
passed through the various sieves. The residue on each was weighed and 
noted as percentage retained. 

If a Portland cement was being tested, it was first sifted through a sieve 
having 180 meshes to the linear inch ; the residue was weighed and recorded, 
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and then passed through a sieve having 100 meshes to the linear inch; 
this residue was in turn weighed and recorded, and then passed through 
a sieve having 50 meshes to the linear inch. If the results varied from 
those usually found for that particular brand of cement, other samples 
from the same lot were sifted. With natural cements the finest sieve used 
was the one having 100 meshes to the linear inch. The sieves had a 
diameter of about 7 inches and a height of 3 inches. 



Tests for Soundness. 

When a new brand of cement was received, or when for any reason it 
was desired to test the soundness of a cement, the process was as fol- 
lows : — 

After making up the briquettes for the tensile strength test, a mixture 
was made of what remained of the samples representing the particular car 
load, and from this mixture two pats of neat cement were made, the cement 
being gaged with water enough to make it, when mixed, firmly plastic. 
These pats were about 4 inches in diameter, J an inch thick at the centre, 
and were worked down to a very thin edge. They were put upon small 
plates of glass. One of the pats was covered with a damp cloth, to pro- 
tect it from drying cracks, and left in the air until it attained its final set. 
It was then, while still remaining upon the glass, immersed in cold water, 
and was examined from time to time for radial cracks, warping, separation 
from the glass, discoloration and other signs of unsoundness. The other 
pat was placed as soon as made upon a shelf in the Faija heater, and 
allowed to set in damp air at a temperature of about 1 10° F. When this 
pat attained its final set it was immersed, while still upon the glass, in a 
pan of water at the bottom of the heater, maintained at a temperature of 
about 112° F. This pat was also examined from time to time for signs of 
unsoundness. 

Time of Setting. 

The time of setting of both neat cement and mortar was observed by 
tests with the Gillmore needles on one or more samples from each car load. 
The length of time after gaging when a cement will hold the light needle 
-j^ of an inch in diameter loaded with a ^-pound weight was assumed as 
the period of the beginning of setting, or of the initial set. Observations 
were then continued, using a heavy needle ^ of an inch in diameter, 
loaded with a 1 -pound weight. When the cement was sufficiently firm to 
bear this needle without any impression, it was assumed to have attained 
its fmal set. 
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Method of Making Briquettes for Tensile Strength Test. 

Briquettes were made from each sample, and not from a mixture of all 
of the samples representing each car load. The briquettes of neat cement 
were made one at a time, except in case more than one was required from 
each sample, when two were mixed at a time. 

When more than two briquettes made of cement and sand were required 
from the same samples, as was sometimes the case where long-time tests 
were provided for, from 5 to 8 briquettes were mixed at a time in the Faija 
mixing machine. 

In the tests of mortar, standard quartz sand was used of practically such 
size that it would pass through a No. 20 sieve and be retained on a No. 
30 sieve. 

The material for the briquettes was first carefully weighed, just enough 
being used to leave a slight excess when the mould was filled, and then, 
placed on a ground-glass mixing slab. The water required was then added, 
and the mixture thoroughly worked with a small trowel. Just enough water 
was used in gaging to bring the mixture to such a consistency that after a 
thorough working it tended to cling together slightly. When ramming it 
into the mould it was stiffly plastic, finishing off wet on the surface, but 
not enough so to pull away from the mould to any extent when smoothed 
off with a trowel. 

For natural cements, mixed neat, about 27 or 28 per cent, by weight of 
water was used, and for Portland cements from 16. to 25 per cent., varying 
with different brands and sometimes with different samples of the same 
brand. 

With natural cement mortar, mixed with one part of cement to one part 
of sand, about 16 or 17 per cent, of water was used ; with Portland cement 
mortar, mixed with one part of cement to two parts of sand, from 10 to 
12 per cent, of water was used. 

After the water was added and the ingredients were thoroughly mixed, 
the mould was placed upon a glass slab and the cement was put in the 
mould in three layers. Each layer received a thorough ramming by hand, 
with about 40 blows from a wooden rammer about 8 inches long and hav- 
ing a face 1^ inches long and f of an inch wide. The briquette was then 
left on the glass slab until it attained its final set^ and about two hours 
later was immersed in water. 

The briquettes when immersed were placed on edge in wooden tanks, 
through which there was a small but constant circulation of fresh water. 
They remained in these tanks until the time for breaking arrived. 

In the case of the mortar briquettes, the sand and cement were thor- 
oughly mixed together when dry, then thoroughly worked by hand or 
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machine after the water was added, and rammed into the moulds in the 
same manner as the neat cement. 

The briquettes had a section of 1 square inch, and were of the standard 
form recommended by the American Society of Civil Engineers. 

The standard mortar tests, in the case of natural cement, were a 
mixture of 1 part by weight of sand to 1 part of cement, and in the 
case of Portland cements of 2 parts by weight of sand to 1 part of 
cement. The corresponding proportions by measure were for Bosendale 
natural cement 1.08 parts of sand to 1 part of cement, for Atlas Portland 
cement 2.62 parts of sand to 1 part of cement and for Giant Portland 
cement 2.48 parts of sand to 1 part of cement ; the cement being packed 
practically as received from the manufacturer and the sand as though 
thrown loosely into a barrel. 

The results of the tests of natural and Portland cements are given in the 
accompanying tables : — 
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Appendix No. 4. 



METROPOLITAN WATER ACT. 

[Chapter 488 of the Acts of the Year 1895.] 
An Act to provide for a metropolitan water supply. 

Be U enacted, etc., as follows: 

METROPOLITAN WATER BOARD. 
Section 1. The governor, by and with the advice and eon- commUsioneT*. 
sent of the council, shall appoint three water commissioners^ 
who shall constitute the Metropolitan Water Board. Said com- Terms of 

Bervlcc 

missioners shall hold office, one for the term of five years ^ one 
for the term of four years and one for the term of three years, 
beginning with the first Monday in May in the year eighteen 
hundred and ninety-five ; and in the year eighteen hundred and 
ninety-eight, and annually thereafter, the governor shall ap- 
point, as aforesaid, one member of said board to hold office for 
the term of three years, beginning with the first Monday in 
May in the year of his appointment. The governor, with the Governor nnd 
consent of the council, may remove any member of said board, remove."**^ 
and may appoint for the residue of the term, in the same man- 
ner in which the original appointment was made, a commis- 
sioner to fill any vacancy occurring by removal, resignation or 
otherwise. One of said commissioners shall be always a citizen Residence of 
of Boston, one shall be always a citizen of one of the other *^°™™ " °°*'"' 
cities or towns in the water district hereinafter described, and 
one slmll be always a citizen of this Commonwealth. The Compensation, 
chairman of said board shall receive a salary of five thousand 
dollars a year, and the other members a salary of four thousand 
five hundred dollars a year. 

OFFICERS AND ACCOUNTS. 
Section 2. The governor shall, as soon as may be after the Governor to 
appointment of said board, and annually thereafter on or before chairman, 
the first Monday of May, designate one of their number to 
serve as chairman for the ensuing year; said board shall from Board may 
time to time nppoint an eugiueer, secretary, and such other removeoScert 

and ageuis. 
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town or company, by delivering the same into a main water pipe, 
reservoir or tank of the city, town or company, under sufficient 
pressure for use without local pumping, unless delivered in some 
other manner by mutual agreement between the parties inter- 
ested ; and shall have the direction and control of the connec- 
tions between the metropolitan and local systems. Said board J^yaSiwwer 
may utilize the fall of water at any dam under their charge, and ^^ eiectefcity. 
may thereby produce power or electricity, and may transmit such 
power or electricity by pipes, wires, or other suitable means, 
and sell the same, or the right to use such water, by written or 
other contract, to run for a term not exceeding fifteen years. 
Any person or corporation authorized by said board shall have May authorize 

persons and cor- 

all the powers relating to the production, sale and transmission porations to seu 
of power and electricity given by this act to said board. power and eiee- 

tricity. 
[Stoneham to be admitted into Metropolitan Water District. Acts 1897. Chap. 478.] 

WATER SOURCES. 

Section 4. Said board may take, by purchase or otherwise. May take aonth 
the waters of the south branch of the Nashua river, at and Kashoa river. 
above a point above the dam of the Lancaster Mills in the town 
of Clinton, but shall allow not less than twelve million gallons To famish 
of water to flow from a reservoir above said dam in each week, of Lancaster 
and such further quantity, not exceeding twelve million gallons 
a week, as the owner of said mills shall from time to time cer- 
tify to be necessary for use therein and in other buildings now 
or hereafter owned by him, for domestic or manufacturing pur- 
poses, other than the production of water power, and said 
board, in regulating the flow of said quantities, shall, as far as To conform to 
practicable, conform to any reasonable request in writing of the ownerof miiii. 
owner of said mills ; said board may also take the waters of 
Sandy pond, so-called, in the town of Clinton, and the waters May take Sandy 
which may flow into and from said pond or river, and the 
tributaries thereof above said point ; may take such water rights 
as they deem necessary connected with said waters ; said board To take real 

" estate 

shall forthwith, after taking the waters of said Nashua river, sabmerged or 

' ° flooded on 

take by purchase or otherwise all real estate which will be sub- Nashua river, 
merged or flooded, or submerged to an increased depth, by the ased°on sooh 

real fliitatfl 

oonstruction of the proposed reservoir on the Nashua river 
hereinafter provided for, and all parcels of real estate above 
the dam of said reservoir used for mill purposes and owned by 
the owner of any mill property of which any part will be sub- 
merged or flooded by the construction of said reservoir, includ- 
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To take lands, 
ponds, etc^ 
westofOhestnat 
Hill reservoir. 



To take 

pmnplug station 
at Cnestnat Hill 
reservoir and 
land surround- 
ing same. 

To take Bpot 

pond and land 

sarronndlng 

same and 

pumping 

stations 

thereon. 



May take other 
lands and 
property. 



To record 
description of 
land taken. 



Ponds, lands, 
etc., taken for 
the Common- 
wealth. 



To record 
description of 
land entered 
upon for use, 
and purposes 
for which, and 
time to be used 



ing all the machinery need on such real estate and tenements 
for operatives ; shall, on or before the first day of January in 
the year eighteen hundred and ninety-eight, take all the lands 
and all the ponds, basins, reservoirs, filter beds, dams, aque- 
ducts, conduits, pumping stations, pipes, pumps and other 
property held by the city of Boston for the purpose of supply- 
ing water or for the purpose of storing or of protecting or 
preserving the purity of the water, and situated westward of 
Chestnut Hill reservoir in said city and westward of the inter- 
sections of the main pipes to be laid from Chestnut Hill reser- 
voir to Spot pond, with the main pipes which convey water 
from the Mystic distributing reservoir; also the pumping 
station at Chestnut Hill reservoir and lands under and sur- 
rounding the same, and the pipes and aqueduct leading thereto ; 
also Spot pond, so-called, in or near the town of Stoneham, 
and the lands under and surrounding the same, now owned by 
the cities of Maiden and Medford and the town of Melrose, or 
either of them, held for the purpose of water supply or of pro- 
tecting or preserving the purity of the water, and the pumping 
stations and pumps thereon ; any or all of the aforesaid lands 
to be taken in fee or otherwise, as said board may determine. 
Said board may take any other lands in fee, easements, rights 
and other property that said board may deem necessary or de- 
sirable for carrying out the powers and duties conferrlBd upon 
them by this act. 

RECORD OF TAKING. 

Section 5. Said board, to take any property by right of 
eminent domain, shall sign and cause to be recorded in the 
registry of deeds for the county and district in which the prop- 
erty to be taken is situated, a statement containing a descrip- 
tion thereof, as certain as is required in a common conveyance 
of land, and stating that the same is taken for the metropolitan 
water works ; and upon such recording the ponds, works, lands, 
waters, easements, rights and other property described in said 
description shall be taken for the Commonwealth. Said board, 
upon entering upon any land for the purpose of using the same 
for carrying out any of the purposes of this act, shall sign 
and cause to be recorded in the registry aforesaid a statement 
containing a general description of the land and the purposes for 
which it is to be used, and the probable time for which the same 
. is to be used, and after they have taken any property under the 
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right of eminent domain shall notify the owner thereof, and on To notify owner 
the request of the owner within three years after such taking eminent 
shall, within thirty days after such request, furnish him with a to furnish plan. 
plan or description in writing, of his land or other property so on i-e^que^f^' 
taken. 

RESERVOIRS. 

Section 6. Said board shall forthwith, after taking the Reservoir above 
waters of said Nashua river, construct a storage reservoir upon Lancaster Miiis. 
said Nashua river above said dam of the Lancaster Mills ; shall Shaii construct 

reservoir at 

forthwith construct the reservoir in Southborough already southborough 

. nil. i» -w^ 111 *°<i carry out 

partially constructed by the city of Boston, and the dams agreements. 
thereof, and assume and carry out the agreement made by said 
city with the town of Southborough, and all contracts made by 
said city relating to the building of said reservoir ; may con- May construct 
struct other reservoirs, and may raise the level of any pond or Jeservoirs. 
reservoir under their charge. Said board may, as they deem 
desirable in constructing, or raising the level of, any pond or 
reservoir, raise or alter or discontinue parts of any railroad or May alter or 

11* ji • A •I ji i_ 11 1 1. • • discontinue 

public ways, and m case of a railroad shall make such raisings parts of rati- 
or alterations of the railroad, or construct upon existing or ™* » or ways, 
other locations, parts of the railroad to take the place of the Railroad to be 

,, .. T J . , I n -i constructed as 

parts SO discontinued, as, and m such manner as, shall be agreed upon. 

mutually agreed upon by said water board and the board of 

directors of the railroad company ; and if they cannot agree if cannot agree, 

, , . , 1 11 1 1 J . 1 application to 

thereon then as, and m such manner as, shall be determined on be made to 
the application of either party, in writing, by the board of rail- commissioners. 
road commissioners of this Commonwealth, who are hereby Railroad com- 

YD i Rsi O H A 1*R ' 

authorized and directed to adjudicate finally upon the same ; adjudication to 
and if said water board shall be of the opinion that the making ® ^°*^* 
of any such change of grade, alteration or construction requires May take lands 
that lands be taken therefor, said board shall, in the name of same to railroad 
the Commonwealth, take such lands and convey the same to the *^°°*P*°y* 
railroad company to be thereafter held and used as the board of 
directors of such company may determine, and the railroad 
company may if it desires locate its lines over any lands so con- 
veyed to it, and when said new lines of railroad are completed Railroad 

*' 1. . 1 . company may 

the railroad company may discontinue the operation of the discontinue 
portions of its existing lines for which the new lines are substi- existing lines 
tuted, and may maintain and operate said new lines of railroad ; and operate 
and said water board shall build the dam of any pond or 
reservoir constructed, or whose level is raised, as aforesaid, and 
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Bhaii build wayi make the raisings or alterations of the public ways as aforesaid. 

In place of those «- ./ 7 

discoDtinned. and build in place of the parts of public ways discontinued, as 
aforesaid, such other reasonable and suitable ways, which shall 
agrwiVupon by t^^^caftcr be highways, as, and in such manner as, shall be 
count *com. mutually agreed upon by said water board and the county com- 
miMioners. missioucrs of the county in which such dam is to be built ; or if 
? *^cationto**' ^^^^ cauuot agree thereon then as, and in such manner as, shall 
hf hw& com. ^® determined on the application of said board, in writing, by 
mission. the highway commission of this Commonwealth, which commis- 

sion is hereby authorized and directed to adjudicate finally upon 
the same. Said water board, in flooding or otherwise affecting 
To conform to any burial ground, shall conform to any reasonable requirements 

requirements of "^ 

boards of health relating thereto of the board of health of the city or town in 

in flooding 

burial grounds, which the Same is situated. 

CHESTKUT HILL RESERVOIR. 

pumpJnlJtation SECTION 7. Said watcr board shall forthwith lay pipes to 

fMeJvoi*?wiS^" connect the pumping station at Chestnut Hill reservoir with the 

Tes^**^' main water pipes through which water is now supplied to the 

cities of Somerville, Chelsea and Everett, and the Charlestown 

district of the city of Boston, and with Spot pond, and on the 

first day of January in the year eighteen hundred and ninety- 

Bo?tSS^wiA eight the contracts of the city of Boston with the cities of Som- 

Somerviiie, ervillc, Chelsea and Everett, described in, and confirmed bv, 

Ohelsea and ' ' ' •/ ' 

Everett shall be chapter three hundred and fifty-one of the acts of the year 

cancelled. *^ 1 1 , . 1 . * 

eighteen hundred and eighty-six, for a supply of water, shall 
NMhS?river be cancelled. Said board shall also forthwith, after taking the 
Tt^soSm!"^**^' waters of Nashua river as aforesaid, connect said river with 
borough. tiie tributaries of said reservoir in Southborough. 

DELIVERY OF WATER TO LANCASTER MILLS. 

^000 MO lions Section 8. Said board, until they shall have completed the 
of water to be ^am of Said proposcd reservoir on the Nashua river, and rebuilt 

delivered each •• * ' 

week day. the dam of said Lancaster Mills, shall, unless otherwise agreed 

by said board and the owner of said mills, deliver each week 

day at, and at the level of, the present top of the dam of said 

mills at least one million gallons of the water of said river, un- 

To conform to polluted by any acts or doings of said board, conforming in the 

wStin'g of delivery of said quantity, so far as practicable, to any reasona- 

owner of mills. , _ ^ . ., . ^ . , * . ■• .„ 

ble request m writmg of the owner of said mills. 
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CONSTRUCTION OF BUILDINGS, ROADS, ETC. 
Section 9. Said board in carrying out the powers and duties May eonstrnct 
hereinbefore conferred upon them may construct and maintain baudings, and 
buildings, machinery, roads, conduits and aqueducts ; may lay pipIT, etc. 
and maintain pipes, drains and wires ; may alter or change the 
grades or directions of any water course ; may carry and con- May carry 

J- J. -t •. • j3 • . J aqueduct, etc., 

duct any aqueduct, conduit, pipe, dram or wire under or over over water 

A. 't J M. J. j.'L. • 1- couraes, rail- 

any water course, or any railroad, street or other way, in such roads, streeu or 

a manner as not unnecessarily to obstruct or impede travel ^*^*' 

thereon ; may dig up any such road, street or way, and lay. May dig up 

... J . jj. J3 'J. • • jai_ roads, and lay 

mamtam and repair aqueducts, condmts, pipes, wires and other pipes beneath 
works beneath the surface thereof, conforming to any reason- forming to° 
able regulations made by the mayor and aldermen of cities 2airrmen°and 
and the selectmen of towns, respectively, wherein such works ** *°'°*®°" 
are performed, and restoring, so far as practicable, any such "^o^^J" 
road, street or way, to as good order and condition as the same digging up 
was in when such digging was commenced ; said board may ^ay use lands 
enter upon and use the lands of others ; may take down dams ^a^^^ake'^own 
to such an extent as they may deem necessary for prosecuting and rebuild 
their works, and shall rebuild such dams whenever the necessity 
for keeping them down ceases ; shall use such lands and do To heed 

* ° ' requests made 

all work relating to such dams, in a reasonable manner with }^y owners of 

^ ' lands and dams. 

regard to the interests of the owners thereof, and, so far as 
practicable, shall heed all reasonable requests made by such 
owners ; and in general may do any other act or thing necessary in general to do 
or proper for carrying out the powers and duties conferred necessary. 
upon them by this act. 

OPERATION OF WORKS TAKEN FROM BOSTON. 
Section 10. Said board, on or before the first day of To commence 

' •^ operation on or 

January in the year eighteen hundred and ninety-eight, shall J^JiJI*^*""*'^ 

commence the operation of the works taken by them from the 

city of Boston, and shall thereafter keep the same and all water To keep works 

•^ "^ and reservoirs 

works constructed by them, and all bridges which they may safe and have 

, " *' charge of same* 

build across said reservoir upon the Nashua river, and (until 
they abandon the same by notice in writing to said city) said 
Chestnut Hill reservoir, safe, and shall have charge of, use, 
maintain and operate the same, and the Commonwealth shall J^^p^gfbiJfS? 
exclusively be responsible for all damages caused thereby or <>*°aage8. 
by any defect or want of repair therein ; said board shall have 
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exchfsive con- *^® cxclusive right and control over all ponds and reservoirs 
troi of ponds used bv them in supplying water, and may order all persons to 

and reservoirs. •' trtr j o f j f 

keep from entering in, upon or over, the waters thereof and the 

lands of the Commonwealth, city or town, surrounding the 

May Inspect Same ; may inspect the water works and fixtures in any city or 

works and v v 

fixtures in cities towu Supplied wholly Or in part from the works under their 
pued by^boarSl charge, and may take all proper measures to determine the 
amoun1*ofwa^r ai^^o^nt of Water used and wasted and to prevent the improper 
wMted°^ use or waste of water. 

PURCHASE AND SALE OP PROPERTY. 
Storing, Section 1 1 . Said board and any city, town or water com- 

pumping or j •? ^ 

furnishing pauy aforesaid, may agree with each other for the storing or 

pumping of water, or the furnishing of the same as aforesaid 

City, town or by either party to any city, town or company ; and any such 

company may ** r j j j i sr j ^ j 

sell and board city, towu or Company may sell to said board, and said board 

property. may purchase any property of such city, town or company, 

whether taken by eminent domain or otherwise, that said board 

may deem desirable for use in furnishing, as aforesaid, water 

Boa'<^ roay *«" to any city, town or water company ; and said board may sell 

property. at public or private sale any property, real or personal, whether 

taken by eminent domain or otherwise, no longer needed for 

the water works under their charge, or may from time. to time 

nitoTr^easur^^of 1®*^^® ^^^ property not then so needed. The proceeds from the 

^**\ith™™**°" operations of said board shall be paid into the treasury of the 

Commonwealth. 

EXPENSES AND DAMAGES. 

£cir^exp*ense. SECTION 12. Said board shall incur such expenses as they 
deem necessary in constructing, operating and maintain- 
amouM^^of "^°° ^°^ ^^® water works under their charge ; may agree with the 
damages. party injured, upon the damages sustained by any city or town 

by the taking or use of its lands, ponds, reservoirs, water 
sources, aqueducts or other property, or the cancellation of con- 
Swno?cSnton. ^'^^cts, as aforcsaid ; the damages sustained by the town of 
Clinton by any interference with its sewerage system or with its 
pe*r?oM o?^ drainage rights or privileges ; the damages sustained by any 
takPn ™of°°' ^^ person or railroad or other corporation in property by any tak- 
JhJS^i^of rade ^^^ ^^ property or by any change of grade, alteration or discon- 
eto. * tinuance of any railroad or public way, or by the construction 

or maintenance of any reservoir or other work, or by the inter- 
ference with the use of any water, or by any other act or thing 
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done by said board under this act ; shall save harmless the sev- shaii hv« «itiM 
eral cities and towns within which any road, street or way is kanaieM* 
dug up as aforesaid, against all dams^es for injaries resulting V^St^SSS* 
from a defect or want of repair in any road, street or way, 2^ed*b^*^ 
caused by such digging up, or by constructing, laying, maintain- SSwtl^pit 
ing or repairing any aqueduct, conduit, pipe, wire or other works SJSSm!*^ 
therein, and shall furnish without chaise to all towns within ShaUfarniA 
which any work is done under authority of this act such addi* So«^ to^m^ 
tlonal police protection as may be necessary in consequence 
thereof: provided^ said board shall have due and reasonable Prortoo. 
notice of the claims for such damages and opportunity to make SSJi^fS SSL 
a legal defence thereto. JJ^3 



PETITION FOR JURY. 

Seotiok 13. Said board, city, town, person or corporation, if eannot acroe 
if they cannot agree upon any damages, sustained as aforesaid, dama^MT^iT 
may, except in the cases in which payment is otherwise pro- iS^'^i^dfor 
vided for in this act, within two years after the day of the ^2«?*^** 
taking of any land, water, easements or other property, or of 
the use of any property, or of the making of any change of 
grade, alteration, discontinuance, or location of a way or rail- 
road, or of the doing of any other act or thing causing the dam- 
age, file in the office of the clerk of the superior court for the AppUeatioii to 
county in which the property taken, used or affected in value of eierk of ^ 
by such taking or other act of said board is situated, a petition, ■''p~*<*' *^'*'^ 
signed by the petitioner or the attorney of the petitioner, for 
a jury to determine such damages, and thereupon, after such After nouo«, 
notice as said court shall order, the damages so sustained shall detera^wi by 
be determined by a jury in said court, in the same manner as " 
damages for lands taken for highways are determined. In Benefit to be 
determining any damages caused by any change of grade or accent in 
discontinuance of a public way or railroad, or the substitution damagee. ' 
of a part of a public way or railroad for another part, there 
shall be taken into account any benefit to the party injured re- 
ceived from this act and anything done thereunder. Interest iptereBtshau be 

•^ ° allowed from 

shall be included in such damages from the date of the taking, date of taking, 

^ ° eto., and oosts 

or the doing of the act or thing causing the damages, and costs to be taxed, 
shall be taxed and execution issued as in civil cases, against the 
Commonwealth in case the petitioner prevails, and against the 
petitioner in case he does not prevail. Damages for the tern- Damage* for 
porary use of or injury to property may, on the request of the m^be^^MMied 
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by moDthiy petitioner, be asgessed by monthly payments, to be continaed 
BO long as the property is used. 

COMMISSIONS MAY BE APPOINTED TO DETERMINE 

DAMAGES. 

^ne^tl Section 14. Said board, upon the application of the owner 

oeruinre'ai ^^ any real estate taken for said proposed reservoir upon the 
owiai'* April 1, Nashua river, or the owner of any real estate entered upon and 
own'er^fthe "s©^! ^^ of any real estate injured by the taking of the waters 
LanoMter Miiii, of gaid Nashua river, whether said real estate is within or with- 

at to aamageSi ' 

«^< out the Commonwealth, or of any real estate not taken but 

directly or indirectly decreased in value by this act or the 
doings of said board thereunder, situated in the town of West 
Boylston or in that part of the town of Boylston on the north- 
erly side of said proposed reservoir, or in that part of the town 
of Clinton on either side of River or Grove streets, between the 
dam of said proposed reservoir and a line drawn from the 
northerly corner of Oak and Boylston streets to the northerly 
corner of said Grove and Nashua streets, and not owned on the 
first day of April in the year eighteen hundred and ninety-five, 
by the owner of the Lancaster Mills, may agree with such 
owner upon the damages to be paid for such taking, injury or 
MreefTOtiuon ^©crcasc iu value, and if said board and the owner of any such 
wu&in^wo*"*^* ^®*^ estate cannot agree upon such damages, such owner may, 
yeari in within two vcars after the first taking of water, or of land for 

supreme '^ o » 

judicial court said rcservoir, under the right of eminent domain, file in the 

for county of ^ ' 

Worcester. clcrk's oflScc of the Supreme judicial court for the county of 
Worcester, in term time or vacation, a petition for the deter- 
mination of such damages, and thereupon said court, after 
notice by publication in some newspaper published in the 
county of Worcester, and in such other manner as the court 
may order, that all persons entitled to file such petitions will be 
heard by said court on a day therein named, and a hearing 

Afternotice and thcreou ; shall from time to time appoint one or more commis- 

liearing court to "^ ^ 

Appoint com. sious, cach cousistiog of three disinterested persons, and may 

persons. after notice and hearing fill any vacancy occurring in any snob 

v^amsi^^n^ commissiou uutil all petitions referred to it have been heard 

commissions. ^^^ determined. Each of said commissions shall, after notice 

Commissions 

shall determine and hearing, determine the damages specified in all such peti- 
specified in tious as mav be filed as aforesaid and referred to it by said 

petitions. *' *' 

court ; and if the owner of any such real estate, no part of 
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which is taken but which is decreased in value, shall in the 
petition aforesaid signify his willingness to surrender the real 
estate, or if there is a mill thereon, the real estate and 
machinery thereon, to the Commonwealth, the commission shall 
also determine the value of such real estate, or real estate and 
machinery, and interest may be included in such damages and Jn^SJ^'ii*^^ 
in such value at such rate and for such time as the commission d«n*ge«. 
may deem just and equitable. Said commissions shall deter- ck>mmi88ione to 
mine the damage to and value of real estate, machinery and ^ort. 
business, and from time to time report their determinations on 
the petitions of such owners to said court. In case any indi- 
vidual or firm owning on the first day of April in the year 
eighteen hundred and ninety-five an established business on Established 
land in the town of West Boylston, whether the same shall be we«t Boyieton 
taken or not under this act, or the heirs or personal representa- vaiae ehaii hat« 
tives of such individual or firm, shall deem that such business deterSned. 
is decreased in value by the carrying out of this act, whether 
by loss of custom or otherwise, and unable to agree with said 
board as to the amount of damages to be paid for such injury, 
such damages shall be determined and paid in the manner here- 
inbefore provided. The words "real estate" as used in this Real estate to 

,,1.11 . , -I • 1 « .,, 11 include water 

section shall include water rights, and m the case of mills all righu and 

1 . ^, inachinery. 

machinery thereon. 

[Comi>eiiBation for damages to property and business in Sterling. Acts 1897. Chap. 

445.] 

PAYMENT OF DAMAGES. 
Section 15. Said board shall, upon agreeing upon any Boaid to notify 
damages, or upon the acceptance by said court of any deter- wiifpay ^ 
mination specified in the preceding section notify the owner vXel^eed 
that they will pay the damages, or, in case the petitioner offers determined, 
to make surrender, if they so prefer, they will pay the value 
so agreed upon or determined, and if any such owner shall in if owner 
accordance with such notice and within one year after being so damages or 
notified, deliver a release of such damages or a deed of the real wi^in one year 
estate, to and satisfactory to, said water board, said water ft?)^!^^^^*' 
board shall certify to the treasurer of the Commonwealth the w^S?.™**** 
amount to be paid such owner, and said treasurer shall pay the 
same from the proceeds of the bonds hereinafter provided for. 
Said water board, or any persons whose property is taken if board or 
under the right of eminent domain, or entered upon or injured satisfied with 
by the taking of said water, if dissatisfied with any determina- commission, 
tion of damages made by any commission, may at the term on by funr?™ ^^^ 
which such determination is filed in court, or at the succeeding 
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term, claim a trial by jury to determine such damages, and 
thereupon the damages shall be determined by a jury in said 
supreme judicial court as provided in section thirteen of this act. 



Boston to be 
reimbursed for 
moneys paid In 
connection with 
basins not yet 
buUt. 



Boylston to be 
paid $2,000 a 
year. 



West Boylston 
to be paid 
$12,000 a year. 



No tax or other 
payment to be 
made. 



Negotiable 
bonds to be 
issued not 
exceeding 
$27,000,000. 



Principal and 
interest payable 
in gold coin. 



Payable in not 
less than thirty 
nor more than 
forty years 
from date. 

Interest not to 
exceed four per 
cent. 



PAYMENT TO CITY OF BOSTON AND TOWNS OF BOYL- 
STON AND WEST BOYLSTON. 

Section 16. The treasurer of the Commonwealth shall, 
from the proceeds of the bonds hereinafter provided for, reim- 
burse the city of Boston for all moneys paid or that may here- 
after be paid by said city for land damages, or otherwise, in 
connection with the location, building or maintenance of 
reservoii-s or basins not yet built, or for lands taken for the 
preservation or protection of the purity of the waters of any 
reservoirs, or basins or of the tributaries thereof, and shall pay 
as part of the expenses of said metropolitan water works to the 
town of Boylston the sum of two thousand dollars a year and 
to the town of West Boylston the sum of twelve thousand dol- 
lars a year for the year of and each year succeeding said taking 
of the waters of said Nashua river, so long as each of said 
towns remains a municipality, and shall pay no tax or other 
payment to either of said towns on account of any property 
held by said water board for the purposes of a water supply. 

[Annual payment to Boylston increased to $3,000. Acts 1896. Chap. 436.] 
[Compensation to Boylston and West Boylston in lieu of taxes. Acts 1897. Chap. 467.] 
[Compensation allowed to employes in West Boylston. Acts 1896. Chap. 450.] 

IVIETROFOLITAN WATER LOAN. 

Section 17. The treasurer and receiver general shall, from 
time to time, on the request of said board, issue negotiable 
bonds in the name and behalf of the Commonwealth, and under 
its seal, to an amount not exceeding twenty-seven million dol- 
lars, designated on the face thereof, Metropolitan Water Loan. 
Said bonds shall be deemed a pledge of the faith and credit of 
the Commonwealth, shall be countersigned by the governor; 
shall have the principal and interest made payable thereon, in 
gold coin of the United States of America or its equivalent ; 
shall bear interest payable semi-annually on the first days of 
January and July of each year; shall be registered, or with 
interest coupons attached ; shall be payable within such terms 
not less than thirty nor more than forty yeai*s, and shall bear 
such rates of interest not exceeding four i>er cent, per annum, 
and be issued and disposed of in such amounts and in such 
modes and at such times and prices as the treasurer and re- 
ceiver general, with the approval of the governor, shall from 
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time to time determine. Said treasurer shall, on issuing any of bl^estobiiBhed*** 
said bonds, establish a sinking fund and determine the amount 
to be paid thereto each year, sufficient with its accumulations 
to extinguish the debt at maturity. 

PKOCEEDS FROM SALES OF PROPERTY AND BONDS. 

Section 18. Said treasurer shall apply the proceeds from Application of 
the sales of property made as hereinbefore provided, and the BaiwTof* '°°* 
proceeds from the sales of said bonds, exclusive of the amounts KSS. ^ *° 
received from premiums, to the payments for the property 
taken by said board, the payment of the damages aforesaid, 
and the payment of the expenses of construction of said water 
works, and the other payments specified in this act, and shall AppiicationB of 

' * "^ * ' amounts 

apply any premiums received from sales of said bonds, any received from 

rtr J ^ r ^ ^ premiums and 

assessments hereinafter provided for paid by the cities and assessments. 
towns, and the proceeds from the operations of said board, ex- 
clusive of the proceeds from sales of property, to the payment 
of the interest, sinking fund requirements and expenses of 
maintenance and operation of said water works, and shall take 
the balance required for said payments, if any, from the pro- 
ceeds of said bonds, and shall apply the surplus, if any, to the Application of 
payment of said interest, sinking fund requirements and ex- ^"^p'"* 
penses, for the following year. Said treasurer shall advance $io,oootobe 
to such person as shall have been designated by said water person d^sfg. 
board and shall have given a bond with sufficient sureties, to "^^^^ ^^ ^"""^ 
be approved by the auditor of the Commonwealth, in the sum 
of ten thousand dollars, such sums, not exceeding ten thousand 
dollars at any time, as said auditor may certify to be necessary 
to enable said board to make direct payment upon the pay rolls 
and other accounts of said board, and such persons shall, as 
soon as may be after expending any sum so advanced, and in Detailed 
all cases within thirty days from the receipt of any such sum, So^eys"' °' 
file with the auditor a statement in detail of the moneys ex- mSl^aUo**^^ 
pended subsequent to the last previous accounting, approved yoiTcfers*"? 
by said water board, and where it is practicable to obtain JJcgf^^g g^me. 
them, also file receipts or other like vouchers of the persons to 
whom the payments have been made. 

ESTIMATE AND APPORTIONMENT OF ANNUAL EXPENSES. 

Section 19. Said treasurer shall in each year estimate the Treasurer to 
amount, in addition to the premiums from sales of said bonds ^^^^i^ 
and the proceeds from the operations of said board, exclusive requi^for 
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tf *itite»atice» of the pfooeeds from sales of property, required daring the 
ttud appottioti year to pay the interest, sinking fund requirements, expenses 
tioutovaiuatiott of tuaintenance and operation of said water works, and shall 

And population. - ,, . .. .. - . 

apportion to the city of Boston the proportion of such amount 
that the valuation of said city for the preceding year bears to 
the total of all such valuations of all cities and towns in said 
water district t provided^ hotcever^ there shall be included only 
one sixth of the total valuation of any such city and town 
which has not i^ached the safe capacity of its present soiiTces 
of supply in a dry year, a« determined by said water board and 
certified to said treasurer, and has not made application to said 
board for water, and the remainder to the other cities and 
towns in said district, one third in proportion to "tiiear respec- 
tive valuations and the remaining two thirds in piropartion to 
^® f ^uo?and ^^^^* respective populations, including however only one sixA 
population In ^f the total valuation and one sixth of the total population of 

certain cftles -^ ^ 

and towni. any gnch city and town which has not reached the safe capacity 

of its sources or of the sources of supply of the water conipany 

by which a town is supplied, or has not made application for 

dties and Water as aforesaid ; and provided^ further^ that any city or town 

upon fuu assessed upon its full valuation and population, which inmisheB 

vahiatlon and , - .^_ , \ ^ »4. i_ 

^pniation a part of its Water supply from its own works or Teceives a 
of wate?ffn^p?y Supply from a water company, shall be allowed and credited in 
cSi^in TOma! its apportionment with a «um equal to twelve dollars for each 
million gallons of water furnished as aforesaid, as determined 
by said water board and certified to said treasurer, and pro- 
First apoortion- vided, further^ that no such amount shall be so apportioned 
made in is^. until the year eighteen hundred and ninety-eight, and in -said 
vear only the amount of three hundred thousand dollars -shall 
be apportioned, and the sums of money expended by the state 
board of health under chapter four hundred and fifty-nine of 
the acts of tlie year eighteen hundred and ninety-three and 
chapter four of the resolves of the year eighteen hundred and 
ninety-five, and in the succeeding years the said amount of 
three hundred thousand dollars and two hundred thousand dol- 
lars additioual for eacli year thereafter shall be so apportioned 
until the entire amount required as aforesaid is reached, and 
Cities and therefiftcr such entire amount shall be so apportioned. Baid 

towns to be * ^ 

notified of treasurer shall in each vear notifv each city and town of the 

aasessmentfl. * •■ "^ 

amount of its assessment, and the same shall be paid by the 
city or town into the treasury of the Commonwealth at the 
To be paid as required for the payment and as part of its state tax. 

part or state tax . 
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CONTKOL AND DISTRIBUTION OF WATER. 
Section 20. The water board, water commissioners or Water boardi, 
superintendent of any city or town in the metropolitan water and'towns to 

havo charfffi of 

district, shall for their respective cities or towns, on and after works not taken 
the first day of January in the year eighteen hundred and ^ 
ninety-five, have the charge and control of the water sources, 
water and water works owned and used by said city or town 
and not taken or used by said metropolitan water board as 
herein provided. Said water board, water commissioners or 
superintendent shall distribute and control the use of the water 
so furnished, and a'pply meters and extend the pipes and other 
work as said water board, water commissioners or superintend- 
ent may deem expedient ; shall keep the pipes, fixtures and Not^to ^«eed 
other works under their charge in good condition and repair, by city or town, 
but shall not expend in any year more than the amount appro- 
priated by the city or town therefor. Said water board, water Water rates to 

_ be determined. 

commissioners or superintendent, with the approval of the 
mayor or selectmen, shall determine the rate to be paid for 
water by the owner of the premises to which the water is fur- 
nished, or by the person or persons using the water : provided^ approve^rates 
howevevy that the minimum rates to be paid for water, and the 
premises to which the high service supply shall be furnished, 
shall be subject to the approval of said metropolitan water 
board. Any water board, water commissioner or superintend- ^**®o'f^?ues'' 
ent as aforesaid shall for the water works under his charge do JJ^^^i ™ ^ ^^ 
all the acts and things relating to buildings, machinery, roads, relating to 
conduits, aqueducts, pipes and drains, which said metropolitan 
water board is authorized to do for the water works under their 
charge, and may take lands therefor, in fee or otherwise, and 
shall do all such acts and things and make all such takings in 
the manner in which said metropolitan water board are author- 
ized to do similar things, and the damages sustained shall be Damages shaii 
recovered of, and paid by, the city or town for which such ©ruTwn. 
water board, water commissioners or superintendents are ap- 
pointed or elected, in the same manner as damages caused by 
similar acts of said metropolitan water board are recovered of, 
and paid by, the Commonwealth. 



APPLICATION OF INCOME. 
Section 21. The income received in each city or town from Cities and 

towns to apply 

the water works under the charge of its water board, water income to 
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payment of 
expensee, 
interesti ete. 



Balance as city 
or town may 
determine. 

If Income !■ 
inanffloient 
balance to be 
raised by 
taxation or 
loan. 



commisBloners or superintendent, shall be applied to the pay* 
ment of the expenses of maintenance and operation incurred 
by said water board, water commissioners or superintendent ; 
the interest and sinking fund requirements of all bonds, notes or 
scrip of the city or town issued on account of the water works 
of such city or town ; the assessment of the city or town to be 
paid to the treasurer of the Commonwealth as hereinbefore 
provided ; the expenses of the extension of the works ; and 
the balance, if any, as the city or town may determine. If 
such income in any year shall not be sufficient for said pay- 
ments the balance required therefor shall be raised by taxation 
or by loan, as the city or town may determine ; and the city or 
town is hereby authorized to assess such taxes and make sach 
loans without further authority from the legislature. 



City of 

Worcester and 
certain towns 
may take water 
from Nasbna 
river nnder 
certain con*' 
ditions. 



If water is 
taken, propor- 
tion of cost to 
be paid to the 
Oommon- 
wealth. 



If cannot agree 
on amount, 
master to be 
appointed. 



WORCESTER AND CERTAIN TOWNS MAY TAKE WATEB. 

Section 22. The towns of Clinton, Sterling, Boylston, 
West Boylston, Lancaster, Holden, Rutland, Princeton, Paxton 
and Leicester, and the city of Worcester, may take from the 
south branch of the Nashua river, above the dam of the pro- 
posed reservoir on said river, so much of the water thereof as 
they have already been or may hereafter be authorized by the 
legislature to take, for supplying their inhabitants with water, 
and in case either of the towns of Lancaster, Holden, Butland, 
Princeton, Paxton or Leicester, or the city of Worcester, shall 
so take water, it shall pay to the Commonwealth, to be paid into 
the sinking funds for said bonds, a fair proportion of the cost 
incurred by the Commonwealth for said water and for the con- 
struction, maintenance and operation of said works, the same 
to be determined by the engineer of said board and an engineer 
to be appointed by the city or town, and if they cannot agree, 
the proportion shall be determined by a master to be appointed 
by the supreme judicial court on the petition of either party 
interested, and the report of such master made and accepted by 
said court shall be final and binding on all parties. 

[Compensation for water if taken by certain towne regulat«d by point of taking. 
Acts 1897. Chap. 456.] 



USE OF WATER IN DISTRICT RESTRICTED. 
?°^?S*l^*^^" Section 23. No city or town, any part of which is within 

in district to nee " ' . i 

jaterfor ten Hiiles of the state house, or any water company owning a 

purposes except water pipe system in any such city or town shall, except in case 
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of emeigeney, use. for domestic porpases, water from any J2^"***°*" 
source not now used by it except as herein {Korided or as shall 
be hereafter aathorized by the legisiatorc. If any town or 
towns in said district shall take the franchise, works and prop- 
erty in sach town or towns, of any water company, the com- 
pensation to be allowed and paid therefor shall not be increased 
or decreased bv reason of the provisions of this act. No town 3ro towu to 

. K fi lilt « 



in said water district now sapplied with water bv a water com- from iiMtro- 
pany owning the water pipe s^^^tem in sach town, shall intro tui worb of 



dace water from the metropolitan water works antil it shall first bam 
have acquired the works of sach company. 

[Townt Bar p c tltfa n eoort to ngolase wnter ratea eiiarsed bv- water eompaaietf. 
Ada 1887. Chap, 3X^1 

[Stowfham masf fntrodtate water frooL mcGropoOtaa water wortji bafore aeq^airiaf ih» 
ofw^bartamgmmj. Acta I%7. Cbap.4Ta.: 



SASTTABT PROTECTION OF WATER. 
Section 24. The state board of health is hereby aathorized p^JJi^ of 
and required to make roles and regolations for the sanitary J^JJ^ ^**** ^'^ 
protection of all waters ased by the metropolitan water board 
for the water sapply of any city^ town or water company afore- 
said, and to transfer and deliver to said water board, sach 23hotiSr^* 
plans, maps and other information in their possession as will ^^JJJS^^IJ^ 
assist said board in carrying oat the provisions of this act. ^ board. 

IMPROPER USE OF WATER PROHIBITED. 
Sectios 25. ^o person shall take or divert anv water of a Water not to b* 

" diverted. 

water supply of any city or town in said water district from 
any water source, reservoir, condait or pipe used for supplying 
such water to, or in any such citv or town, or occupv, injure or BnUdinipi, 

* maefainery, ctc^ 

interfere with any such water, or with any land, buikiing, aque- not to b« 
duct, pipe, drain, conduit, hydrant, machinery or other work or 
property so used, and no person shall corrupt, render impure, 
waste or improperly use, any such water. 

PRECEDING SECTION NOT TO APPLY IN CERTAIN CASES. 

Sectios 26. The provisions of the precerling section shall Jg^^J^ir 
not apply to any person in taking or diverting any such water ^^ «<* » "• 
or interfering with or occupying any water, land or works ^^^^jji,'*^ 
therein described, by permission of said metropolitan water board. 
board, or the water board, water commissioners or superintend- 
ent of any city or town having charge of the land, water or 
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Nor to Inhabi- 
tants of any city 
or town taking 
water for 
ordinary uses. 



Board to 
enforce act and 
nilee, etc., 
made there- 
tinder. 

May enter upon 
land for that 
purpose. 



Act not to be 
enforced until 
Be wage Is 
provided for. 



Sewage works 
to be operated 
as part of 
water works. 



work ; nor to the individual inhabitants of any city or town 
within the watershed of any water supply used by said metro- 
politan water board, or by any city or town aforesaid, in taking 
from the part of the supply or from the tributaries of the sup- 
ply within their respective city or town limits so much of the 
water thereof as they shall need for their ordinary domestic 
household purposes, for extinguishing fires, or for generating 
steam. 

ENFORCEMENT. 

Section 27. Said metropolitan water board, and their em- 
ployees designated for the purpose, shall enforce the provisions 
of this act, and of the rules, regulations and orders made there- 
under, and may enter into any building, and upon any land for 
the purpose of ascertaining whether sources of pollution there 
exist, and whether the provisions of this act and of the rules, 
regulations and orders made as aforesaid are complied with; 
and, where the enforcement of any such provisions, rules, regu- 
lations or orders will require public works for the removal or 
purification of sewage, said metropolitan water board shall not 
enforce the same until they have provided such works, and the 
amount paid therefor shall be considered as part of the ex- 
penses of constniction of the metropolitan water works, and 
such works shall be maintained and operated as a part of said 
water works. 



Bnpreme 



JURISDICTION OF THE COURTS. 
juSciaiand SECTION 28. The supreme judicial court or any justice 

have^urisdicl^ thereof, and the superior court or any justice thereof, shall, in 
tion in equity to teiTn time or Vacation, on the petition of said board or anv citv, 

enforce provi- ' ^ ., % 7 

town, corporation or person interested, or of the attorney of 
any such petitioner, have jurisdiction in equity or otherwise to 
enforce the provisions of this act, and of any rule, regulation 
or order made under the authority of this act, and to prevent 
any violation of said provisions, rules, regulations or orders. 



Bions of act. 



PENALTIES. 

To be punished SECTION 29. Whoever shall do anv of the acts herein pro- 

by fine or » ^ 

*°»prt«>nment, hibited, or shall violate or refuse to comply with any rule, 
regulation or order made under the authority of this act shall, 
on complaint or indictment therefor and conviction thereof, be 
punished for each offence by a fine not exceeding five hundred 
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dollars, to be paid to the Commonwealth, or by imprisonment 
not exceeding one year in the house of correction, or by both 
sach fine and imprisonment. 

GENERAL LAWS. 

Section 30. All general laws relating to the water supplies Oooeni uw« to 
of cities and towns or the lands and other property used for 
such supplies shall, so far as they are not inconsistent with the 
provisions of this act. apply to and be observed in carrying out 
the purposes of this act. 

[Application extendad to St. 1893, 3a2; Boylnon and West Boylston excepted. Acts 
1897. Chap. 327.] 

COXSTEUCTIOX OF WORKS. 

Section 31. In the construction of these works preference Preference to 
in employment shall be given to citizens of this Commonwealth, cttiz^. 

Sectiox 32. This act shall take effect upon its passs^e. 
\^Approted June 5, 1895. 



INDEX TO METROPOLITAN WATER ACT. 



. A. 

AOOOUITTS. gBOT. 

abstract of , in annual report, . . 2 
board to keep, 2 

ADMISSION, 
metropolitan water diatrict, into, reg- 
ulated, 3 

ADVANCES, 
disbursing officer, to, . • • .18 

bond of, 18 

statement of expenditures by, . . 18 

AGENTS, 
appointment and removal of, by 

board, 2 

compensation and duties, ... 2 

APPEAIi. 

county commissioners, to, . . .6 

highway conunission, to, . . .6 

railroad commission, to, . . .6 

superior court, to, for jury, . . . 13 

supreme judicial court, to, for jury, . 15 

APPORTIONMENT, 
maintenance and operation, expense 

of, 19 

time of, 19 

AQUEDUCTS, 
construction and maintenance of, • 9 
taking of, agreements as to damages for, 12 
watercourses, may be carried over or 
under, 9 

AUDITOB. 
certificate of, as to advances required, 18 
statement to, of expenditures, . . 18 

B. 

BEIiMONT. 

metropolitan water district, in, . .3 



BENEFITS, 
element, in assessing damages, 



8B0T. 

. 13 



BOND, 
disbursing officer, of , . • . .18 
See Metropolitan Water Loan. 

BOSTON, 
apportionment of expense to, . .19 

citizen of, one member of board to be, • 1 
contracts of, fbr water supply, to be 

cancelled, 7 

land damages, reimbursement by state, 16 

metropolitan water district in, • • 3 

reimbursement of, of land damages, . 16 

waterworks of, operation by board, . 10 

BOYIiSTON. 
annual payment to, . . . .16 
Nashua river, taking of water from, 

regulated, 22 

taxes, non-payment to, on property of 

boards, . . . . . .16 

BBIDGES. 
board to keep, safe, . . . .10 

BUTLDINOS. 
entry into, by board, when, . . .27 
erection and maintenance of, . .9 



BUBIAIi GBOUNDS. 
flooding, precautions as to, . 

BUSINESS, 
damage to, in West Boylston, how deter- 
mined, 



6 



14 



C. 
CHAIBMAN. 

designation of, of board, annually, 

CHEIiSEA. 
contract of, with Boston, cancellation of, 
metropolitan water district in, . • 



7 
3 
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MfiTHOPOLlTAN WATER BOARD. 



AijtterttietAj ^c, hi, to be tiiketi, i 
if^pot l^tttl n-lth, . i i » . 



PHOT. 

4 

7 

4 



hivnt, 



» 10 



OOMMONWSAIiTH. 
Iiftbllit7 of, for damages, 



[Jan. 



SXOT. 
. 10 



0ONDUIT8. 
oonitruotion and maintenance of, . 9 



t^tJptjrtfontyi^nt of t^cpww t6v ^ > 1^ 

ftHowntrre <m freoonnt <^f , . . . li^ 

Tmmt, .1^ 

xlflifrlbiitlon MDoniir. <>f t^fOcccds of 'Pfcte 

of^^mtw, S 

f r ico n i e ffom tnrtfr '<cork^, apy»1k^Btkm of, iM 
iTT d e iiinlfcv by bojird to, for -deiSects 

t?!ro1»fl Ijiy ft 12 

toOEl tctrtsei-t^nortft, <^>ntfol of , . 90 

TTtct^opol iijun tvTif©!' ■fHwferiot in, . S 
p p OT> ef t y ,'ro!e of, to board, . .11 
f ^g u t atl on of, to be o^werwd !fi di^ng 

Tip'strtcts, ...... f' 

'jrtorhfK. ?tc., of \rater, 'a^fft^ ww n to ^fti 

Wirdiisto 11 

wnt^r ffin*ply, Tt?e hy ^e^^l?Tl, f ert ri<^»d, 2?; 

Boston, of , one member of "board to be. 1 
■ComTnonxireaifti, ©t', one member of 

board to be 1 

wietropolttjm ximter dlMriet of, one 

member of bo«r<l tobe. . . . 1 
* prefferonce to. n? laborer, .81 



CTilffKIPtS. 
nppointTOPTit oi'. by hoard, 
coTTipsTi'satioTi Bnd dnti^. 



. 2 
o 



CTjtNTO>f. 

Wjcsbtifi tIttt. takmp o; trater from, 

TCj^TTlnted, 22 

'ISBTitlypOTid tn.tnldn.corTmtpr of, 4 

'sewempre wyrtteni, damaws for Irrnry 
to .12 

55pr MetropoTftan Wafer Board. 

COTtfM r^SIOTfS . 
ftppointmentb}- ?npreme jndicfal eonri, 14 
detormitiatfovi of damage? by. . u 



OONTRAOTS. 
aaaumption by board of, between 

ton and Sonthboroogfa, . 
oanoeUation of oeitaia, . 
damages for, agreementa as to, . 



COStPORJLTTOKS 

«ilooirioft!r and 



6 

7 

12 



COSTS. 
aDowsnoe of, an 



of 



IS 



OOTflftSSSL. 
oti^lcyiueiit of, by hoond, .2 

<sojyKTT comiiiaHTmgTffBaB. 

w«!^toheb«iitt.a8«9rraedby,aiidlBBd, 6 

3). 

m gi ' Ooni e m tB as to. wtth parttee iojniad, 

l»onofi«8 to party tn^iiTed. ^smaat of, . 13 
Sosfim, TOtfiitMrmmMmtofiaiid, . . 16 
"b at rii i oa H to, In ^eetiBcfytiton, liow de-- 

tertDlBod M 

Clinton, Interfereoee wttfa agwamge 

sysrem of, J2 

oomtnimioBfi, appotnlBiMit oi,to-d«ter- 

mine M 

OofBinoiTvrealth, HaMUty of , for . . 10 
Ae^e>fA>9 in works. HabiUty of State tor . 10 
indemnity fbr. to towns fbr defective 

wayts 1 12 

i n tere s t, fao^^ reckoned in miihhiIii^. 

dama^, 13, 14 

Jary, application for, to a ews u fi, . 13 

local wster boards, taktefr of 4aiids by, 90 
notice to board of eiaim!» fbr. . . . 12 

payment of, rcjmlated 16 

railroads, cbsnge of jrrade, &c, R>r, . 12 
rppoverj- of. in gnnreme .bidielal or en- 

perlor conrt 13, 14 

set-oflT of benefits 13 

special commissioners. apTwintmeat, . 14 
temporary, assessment monthly, . . 13 
"West Boylston, to bnsfnws in, . .14 
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ncr. HKAIiTH, STATE BOABD OF. tmct. 



oonstmclioii of, • • . 
fidl of water at, utiliiarion af^ 
taking down and retraildins* 

DISBUBSIirO OFFICER, 
advanoeato, .... 

bond of, 

e^;>enditiire8 of, nasement of, 

DXVEBSIOSr. 
autharised, wben, . 
illegal, of water fortwdden, 

DRAOrS. 
laying of, br board, 

S. 



6 
3 
9 



18 
18 
18 



26 
25 



regnlatjona bj, for 
of 



24 



a4jadication bj, as to oonstracdoo of 
ways by board, > • • . 6 



Iffaahnm xiTer, taking of water from, 

regulated, 22 

compensation for, how determined, . 22 



HYI>E PABK. 



distrioty in, . • 3 



9 : 



USTTB. 
of, by board. 



record <rf. 



4 
5 



I. 



application of, from water works, 
deflciengy off how met, . 



31 
21 



EUBCTKICITY'. 
production, tnuumiasion and sale of, 
by board, 

RBONSNT DOMAIV. 

npoo taking land by. 



LNTKUEST. 
aHowanoe for, in aswawing damages, 13, 14 
eatimatoe of amoont required for, • 19 
metropolitan water loan, on, payable 
mgold, 17 



'EN&. 



appointment of, by board, ... 
compensation and dutiea o<^ 

ENTBY. 
enforcement of act by, .... 

ESTIMATES, 
treaanrer of Commonwealth to make 
annua], 



*^ I JURY. 

i^ipUcatian for, to assess damages, 13, 15 

2 

2 I I.. 

i IiAETCASTER. 

! S'aah'ba river, taking of watn from. 



27 



regulated, 22 

compensation for, bow determined, . 



19 



EVERETT, 
contract of, with Boston, cancellation 

of. 

metropolitan water district, in, . 



EXPENSES, 
estimate of, annually, .... 

a. 

GENERAL IiAWS. 
application of, as to water supply, 

H. 

HEAIiTH, JjOCAIs BOARD OF. 
burial grounds, to regulate flooding of. 



4 

3 



19 



30 ' 



6 ; 



IiANCASTER MTLIiS. 

deUvery of water to, . . 4, 8 

land, of, taking by board, ... 4 

water, amount of, allowed to, . • 4 

temponury pcoTision until completion 

ofdam, 8 

IiANB. 
sale of, if not needed, disposal of pro- 
ceeds, 11 

taking of, by board, .... 5 

description of, to be recorded, . . 6 

fee in, to be taken, when, ... 4 

grade of railroads, for change of, . 6 

local boards, by, ..... 20 

plan or description to owner, . 6 

record of, 6 

trespasses on, of board may be forbid- 
den, 10 
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ItA'WS. SBOT. 

applioation of general, to water supply, 30 

IiEASE. 
property no longer needed, of . .11 

IiEIOESTEB. 
Ifashua river, taking of water from, 

regulated, 22 

compensation for, how determined, . 22 

IiOAN. 

See Metropolitan Water Loan. 

M. 
MAOHTNEBY. 
constructioii and maintenance of, . 9 
taking of, by board, .... 4 

MATN'TENANCE AND OFEBATIOl^. 
apportionineiit of expense of , . . 19 
assessment of expense of, . .19 
beginning, time of, .... 10 
estimate by treasurer of expense of, . 19 
expense therefor may be incurred, . 12 
income applied to expense of, . . 21 
deficiency of, may be raised by taxa- 
tion, 21 

MATiDElT. 
land of, about Spot Pond, taking of, . 4 
metropolitan water district, in, . .3 

MASTEBS. 
appointment of, to fix compensation 
for water, when 22 

MEDFOBD. 
land of, about Spot Pond, taking of, . 4 
metropolitan water district in, . . 3 

MEIiBOSE. 
land of, about Spot Pond, taking of, . 4 
metropolitan water district, in, . . 3 

METEBS. 
application of, 20 

METBOPOLITAK" "WATEB BOABD. 
agents, appointment by, ... 2 
appointment, term, &c., ... 1 
chairman, designation by governor, . 2 
counsel, employment of, . . .2 
duties, accounts to keep, ... 2 
compensation of employees, to fix, . 2 



METBOFOIiITAN ^WATEB BOABD 

— continued* sect. 

duties, connections of water systems, 

control of, 3 

construction of water works, . . 3 
citizens, preference of, for employ- 
ment 31 

expenses, authority to incur, . . 12 
control of ponds and reservoirs, . . 10 

damages, as to, 12 

agreements, as to, . . . 12, 14 
appeal from decision as to, to jury, . 16 
certification of, to state treasurer, . 15 
payment of, notice of willingness to 

make, 15 

electricity,' &c., may produce, . . 3 
enforcement of act by, . . . .27 
police to furnish to towns, when, . 12 
ponds, control of, . . . .10 
power, may produce, .... 3 
rates, approval by, when, . . .20 
reservoirs, control of, . . . .10 
sale of property no longer needed, . 11 
waste, to prevent, . . . .10 
water, furnishing of, to cities and 

towns, 3 

waterworks, construction and main- 
tenance of, 3 

engineer, appointment by, ... 2 
fall of water, utilization of , . . .3 
inspection by, of local waterworks, . 10 
notice to, of claims for damages, . . 12 
ponds and reservoirs, control of, . . 10 

qualifications, 1 

removal of, 1 

report to legislature, .... 2 

residence of, 1 

salaries of, . 1 

vacancies^ how filled, . . ; . 1 
water to furnish to cities, &c., owning 
pipes, 3 

METBOPOIiITAM' WATEB DIS- 
TBIOT. 
admission into, of new cities and towns, 3 
cities and towns comprising, . . 3 
towns outside of, allowed to take water, 3 

METBOPOIiITAN" "WATEB I.OAN. 
amount of, authorized, . . . .17 
bonds, issue and disposal of , . . . 17 
proceeds, application of , . . . 18 
sinking ftind, establishment of, . . 17 
surplus, application of, .... 18 
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"MTT.T. FBOFBBTT. 
tak±:ig of, by board, 

N. 

TSIASBJJA. BSSSBVOIB. 
oomiLriiciloii of, • • 



■EOT. 

. 4 



6 



bridges across, board to keep saf^, . 10 

land on, taking of, 4 

Southboroagh reservoir, connection 

with, 7 

taking of water of, hj board, . 4 

cities and towns by, regulated, . . 22 

jjjl'WTON". 
metropolitan water district in, . .3 

irOTIGE. 
claims for damages, of, . . .12 

O. 

OFFICBBS. 

appointment of, by board, ... 2 
compensation and duties, ... 2 

P. 
PAXTON. 

Nashua river, taking of water from, 

regulated, 22 

compensation for, how determined, . 22 

FBUNAIiTTEB. 
violation of rules and regulations, for . 29 



PIPES, 
laying of, by board. 



9 



POIiIOE PBOTEOnON. 
board to furnish additional, to towns, 
when, 12 



poiiiiunoN'. 

water, of, forbidden. 



. 26 



PONDS, 
control of, by board, . . .10 

level of, may be raised, .... 6 

Sandy, in Clinton taken, ... 4 

Spot, in Stoneham taken, ... 4 
taking of, agreements as to damages 

for, ...;... 12 

PO"WlB3B. 
production, transmission and sale, by 
board, S 



PBINOETON. 8K0T. 
Nashua river, taking of water fh>m, 
regulated, 22 



compensation for, how determined, 

PKOPEBTY. 
sale of unused, .... 



PUBOHASE. 
land may be acquired by, when, . 

B. 

BATLBOAD OOMMISSIONEBS. 
abjudication of questions between com- 
panies and board, . . . . 

BAHiBOADS. 

alteration of 

construction of substitutes for discon- 
tinued portions, 
damages for change of grade of, . 
discontinuance of, ... 
grade, taking land for change of, . 
land, taking and conveyance to, . 
new lines, operation of. 



22 



11 



12 



6 



6 

6 
12 
6 
6 
6 
6 



BATES. 

determination of, 20 

approval of board requisite, when, . 20 

BEAIi ESTATE, 
water rights and mill machinery, to 

include, 14 

BEPAIBS. 

appropriations for, not to be exceeded, 20 

aqueducts, &c., beneath streets, . . 9 

restoration of condition of street, . 9 

bridges and waterworks, of , . . . 10 
Commonwealth, liability of, for lack 

of, 10 

indemnity to cities and towns for lack 

of, 12 

BEPOBT. 
accounts, to contain abstract of, . .2 

annual, to general court, ... 2 
public documents, in series of, • .2 

BESEBVOIBS. 
control of, by board, . . • .10 

damages for taking, agreements as to, . 12 

dam of , to be built by board, . . . 6 

level of, may be raised, .... 6 
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KEIVEBE. 8K0T. 

metropolitan water district, in, . .3 

BIGHTS, 
taking of, 4 

BO ADS. 

See Ways. 

BUTIiAlTD. 
IQ'ashua river, taking of water from, 

regulated, 22 

compensation for, how determined, . 22 

S. 
SATiARTES. 

metropolitan water board, of, . .1 

SAIiS. 

power and electricity, of, . . .3 

property no longer needed, of , . .11 

disposition of proceeds, . . .11 

SAKDY POND. 
taking of water of, 4 

SANITABT PEOTECTIOir. 
state board of health to secure, . . 24 



SEOBETABY. 
appointment of, by board, . 
compensation and duties of, . 



2 
2 



SET-OFF. 
benefits of, in assessing damages, . . 13 

SEWAGE, 
disx>osal of, board to provide for, when, 27 

SLNXING FUND. 

establishment of , 17 

estimates of amount required for, . . 19 

SOMEBVUiIiE. 
contract of, with Boston, cancellation 

of, 7 

metropolitan water district, in, . .3 

SOITTHBOBOUGH. 
agreement of, with Boston, assumption 

of, 6 

reservoir, construction of, in, . . 6 

SPOT POND. 

lands surrounding, to be taken, . . 4 
taking of, by board, .... 4 

STATE BOABD OF HEAIiTH. 
See Health, State Board of. 



STERLING. uoT. 
Nashua river, taking of water fh>m, 
regulated 22 

STONEHAM. 
Spot Pond in, taking by board, . . 4 



STOBAGE BESEBVOIB. 
Nashua river, on, . 



6 



STBEETS. 



See Ways. 



BUPEBINTENDENT OF "WATEB- 
T770BKS. 

See Water Commissioners. 

SUPEBIOB COUBT. 
enforcement of act by, .... 28 
jury, application to, for, to assess 
damages, 13 

SUPBEME JUDIOIAIi COUBT. 
commissions, to determine damages, 

appointment by, .... 14 
enforcement of act by, .... 28 
jury, assessment of damages by, when, 15 
master, appointment of, to fix compen- 
sation for water 22 

ST7BBENDEB. 
proceedings of board on offer of, of 
property, 15 

T. 

TAKING OF IiAND. 

See Land. 
TAXES, 
non-payment of, to Boylston or West 
Boylston, . . . . • . .16 

TOVirNS. 
admission of, into metropolitan district, 3 
apportionment of expense to, . . 19 
allowance on account of, ... 19 
assessment of expense, notice and pay- 
ment, 19 

disposition among, of proceeds of sale 

of water 3 

expenses in excess of income, how met, 21 
income from water works, application 

of, 21 

indemnity to, by board for defects 

caused by it, 12 

local water works, control of , . .20 

metropolitan water district, in, . . 8 



1898.] 



PUBLIC DOCUMEIfr— No. 57. 



155 



TOWNS — continued, sect. 

police protection, board to fhmish, 
when, 12 

property, sale to board by, . . .11 

regulations of, to be observed in dig- 
ging np streets, 9 

storing, &c., of water, agreements with 
board as to, bj, . . . .11 

taxation by, to meet expenses exceed- 
ing income, 21 

use by, of water sonroes restricted, . 23 

water company, purchase of works of, 
previons to metropolitan snpply, . 23 

water sources, nse of, by, restricted, . 23 

TBEASTJKBB AND BSUJiMV^B- 
GENSBAIi. 
advances by, to disbursing officer, . 18 
apportionmentof expense to towns . 19 
assessment of expense, . . • .19 
Boston, reimbursement of land dam- 
ages, 16 

Boylston, annual payment to, . .16 
damages, payment of, by, . . .15 
estimates, annually to make, • . 19 
Metropolitan "Water lioan, issue of, . 17 
application of proceeds of bonds, . 18 
proceeds of sale of unused property to, 11 
West Boylston, annual payment to, . 16 

TBSSFASSES. 
property of board, on, may be forbid- 
den, 



V. 

VOUOHEBS. 

disbursing officer to file, when, . 

W. 

"WASTE* 

board to prevent, .... 
general prohibition of , . 



10 



18 



. 10 
. 25 



WATEB BOABD. 

See Water Commissioners. 

"WATEB COMMISSIONEBS. 
control of local waterworks, to have, 

when, 20 

duties of, 20 

land, taking of, by, .... 20 

WATKB COMFANTESS. 
acquisition of works by town before 

use of metropolitan water, . . 23 
franchise, compensation for, if taken, 
regulated, 23 



WATEB COyCPANIES— continued, sxor. 
storing, &c., of water, agreements with 

board as to, 11 

water supply, use by, restricted, • . 23 

water to be furnished to, by board, when, 3 

assessments of, town to assume, . . 3 



WATEB COUBSES. 
change of direction of, . 



9 



WATEB BATES. 

determination of, 20 

approval of board requisite, when, . 20 

WATEB SOUBCES. 

control of, 20 

damages for taking, agreement as to, . 12 
use of, by towns restricted, . • .23 



WATEB SUPPIiY. 
laws as to, application of. 



. 30 



WATEBTOW^N". 
metropolitan water district, in, . .3 

WAYS, 
construction of, by board, ... 9 
substitute roads, of, . . . .6 
county conunissioners, agreement 

with, 6 

damages for change of grade, &c, in, . 12 
diggfing up, regulated, .... 9 
discontinuance of, .... 6 
highway commission, appeal to, . .6 
indemnity to towns for defective, . . 12 
restoration of, after digging up, . . 9 

W:ESST BOTniSTOM". 
annual payments to, • . . .16 
business, damages for injury to, • .14 
19'ashua river, taking of water from, 

regulated, 22 

taxes, non-payment to, on property of 

board, 16 

WJJJTULBOP. 
metropolitan water district, in, . .8 



WIKES. 
laying of, by board. 



9 



WOBCESTEB. 
Nashua river, taking of water from, 

regulated, 22 

compensation for, how determined, . 22 
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LEGISLATION SUBSEQUENT TO METROPOLITAN 

WATER ACT. 

[Chapter 436 of the Acts of the Tear 1896.] 

An Act rejlative to the compensation for damages occasioned 

BY the construction OF THE METROPOLITAN WATER SYSTEM. 

Be it enacted, etc., as follows : 

Section 1. Section sixteen of chapter four handred and 1805» 488, s ie» 
eighty-eight of the acts of the year eighteen hundred and 
ninety-five is hereby amended by striking out in the eleventh 
line, the word " two", and inserting in place thereof the word : 
— three, — so as to read as follows : — Section 16. The treas- city of Boston 
urer of the Commonwealth shall, from the proceeds of the bursedand 
bonds hereinafter provided for, reimburse the city of Boston begRidtotowns 
for all moneys paid or that may hereafter be paid by said city west^BoyistMi. 
for land damages, or otherwise, in connection with the loca- 
tion, building or maintenance of reservoirs or basins not yet 
built, or for lands taken for the preservation or protection of 
the pui'ity of the waters of any reservoirs, or basins or of the 
tributaries thereof, and shall pay as part of the expenses of 
said metropolitan water works to the town of Boylston the 
sum of three thousand dollars a year and to the town of West 
Boylston the sum of twelve thousand dollars a year for the 
year of and each year succeeding said taking of the watera of 
said Nashua river, so long as each of said towns remains a 
municipality, and shall pay no tax or other payment to either 
of said towns on account of any property held by said water 
board, for the purposes of a water supply. 

Section 2. This act shall take effect upon its passage. 
[Approved May 27^ 1896. 



[Chapter 450 of the Acts of the Tear 1806.] 

An Act relative to the compensation op employees in west 

boylston. 
Be it enacted, etc., as follows: 

Section 1. Any resident of the town of West Boylston Oertainpenonf 
employed by any corporation, partnership or individual at the employment in 
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time when the plant of such corporation, partnership or indi- 
vidual is taken, and work therein stopped, on account of a 
reservoir for tlio metropolitan water supply, and who is obliged 
by reason of such taking to seek employment elsewhere, shall 
have the right for one year from the termination of such em- 
ployment as afoi^esaid to file a claim for damages with the 
metix)politan water commission, and if the same is not settled 
within sixty days from the filing thereof, he may bring a bill 
in equity in the superior court for the county of Worcester for 
the adjudication and collection of such damage. Any number 
of persons deprived of employment as aforesaid may unite in 
such bill, and the withdrawal of any shall not prejudice the 
rights of others, 

SfiOtroN ^« It shall be the duty of the court to ascertain 
whether or not such claimants have resided and been employed 
attid deprived of employment as specified in tins act, and if so 
to issue a decree in favor of each to recover the actual damage 
which he has suffered by reason of such loss of employment, 
not however to exceed the sum of his wages for six months sX 
t^ rate of wages paid to him for the last six months pnor to 
such suspension of employment. 

Sucnox S. Xo person shall be entitled to receive compen- 
sation under this act unless be shall have been employed in 
the town of West Boylston continuously from the daie when 
chapter four hundred ajid eighty-eight of the acts of the year 
eighteen hundred And ninety-five, entitled " An Act to provide 
for a metropolitan water supply ", became a law, up to the date 
of the taking of the property wherein said person is emjjloyed, 

SBCfTTOK 4. No stockholder of any corporation whose plajit 
is taken on aceount of a reservoir for said metropolitan water 
«upply shall be entitled to receive compensation under this acL 

SfvCtiox 5. This act shall take effect upon its imssage. 
[Appromd May 58, 1S96. 






[Otattpter S&7 of the Acte of the T««r tSETJ,] 
An Act REtATTVE to property HRLT) by the METROPOEITAJr 

WATER BOARD. 

Dc it enacted^ etc, as foUoias : 

^■Escnox 1. Section thirty of chapter four hundred and 
eigbty-^ight of the acts of the year eighteen hundred and 
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ninety-five is hereby amended by striking out the whole of said 

section and inserting in place thereof the following : — Section Certain general 

^^ *• ^ laws to apply 

30. All general laws relating to the water supplies of cities ^ metropolitan 

*=* ° *^*^ water supply, 

and towns, and property held for such supplies, including etc. 
chapter three hundred and fifty- two of the acts of the year 
eighteen hundred and ninety-three, shall, so far as they are 
applicable and not inconsistent with the provisions of this act, 
apply to the metropolitan water supply and the lands held and 
used by the metropolitan water board for said water supply, 
in cities and towns other than the towns of Boylston and West 
Boylston. 

Section 2. This act shall take effect upon its passage. 
lApproved April 29, 1897. 



[Chapter 336 of the Acts of the Year 1897.] 
An Act to regulate the price to be charged for water by 
water companies in the metropolitan district. 

Be it enacted, etc., as follows : 

Section 1. Section twenty- three of chapter four hundred ^^ended ^^* 
and eighty-eight of the acts of the year eighteen hundred and 
ninety-five is hereby amended by adding at the end thereof the 
words : — and no such company shall be entitled to charge 
more for water than a reasonable sum, measured by the price 
ordinarily charged for a similar service in other cities and towns 
in the metropolitan district. The selectmen of a town or any 
persons deeming themselves aggrieved by the price charged for 
water by any such company may, in the year eighteen hundred 
and ninety-eight and every fifth year thereafter, apply by peti- 
tion to the supreme judicial court, asking to have the rate fixed 
at a reasonable sum, measured by the standard above-specified ; 
and two or more judges of said court, after hearing the parties, 
shall establish such maximum rates as said court shall deem 
proper; and said maximum rates shall be binding upon said 
water company until the same shall be revised or altered by 
said court pursuant to this act, — so as to read as follows : — 
Section 23. No city or town, any part of which is within ten use of water 
miles of the state house, or any water company owning a water cities, towns 
pipe system in any such city or town shall, except in case of compantes 
emergelicy, use, for domestic purposes water from any source '®«*'^o*«<*» ®*®' 
not now used by it except as herein provided or as shall be 
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hereafter authorized by the legislature. If any town or towns 
in said district shall take the franchise, works and property in 
such town or towns, of any water company, the compensation 
to be allowed and paid therefor shall not be increased or de- 
creased by reason of the provisions of this act. No town in 
said water district now supplied with water by a water company 
owning the water pipe system in such town, shall introduce 
water from the metropolitan water works until it shall first have 
acquired the works of such company ; and no such company 
shall be entitled to charge more for water than a reasonable 
sum, measured by the price ordinarily chained for a similar 
service in other cities and towns in the metropolitan district. 
The selectmen of a town or any persons deeming themselves 
aggrieved by the price charged for water by any such company 
may, in the year eighteen hundred and ninety-eight and every 
fifth year thereafter, apply by petition to the supreme judicial 
court, asking to have the rate fixed at a reasonable sum, 
measured by the standard above-specified ; and two or more 
judges of said court, after hearing the parties, shall establish 
such maximum rates as said court shall deem proper ; and said 
maximum rates shall be binding upon said water company until 
the same shall be revised or altered by said court pursuant to 
this act. 

Section 2. This act shall take effect upon its passage. 
[^Approved May i, 1897. 
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[Chapter 389 of the Acts of the Year 1897.] 

An Act to require bonds to be given under certain con- 
tracts MADE BY THE METROPOLITAN WATER BOARD. 

Be it enacted, etc, as follows : 

It shall be the duty of the metropolitan water board in 
making contracts for the construction of the metropolitan water 
works to require every employer of labor engaged in the con- 
struction of said works to give to each city or town in which 
such labor may be employed a bond in the penal sum of three 
thousand dollars, conditioned to save harmless and indemnify 
such city or town against any loss, expense or chaises that 
said city or town may legally incur because of pauper or indi- 
gent employees brought to said town and having no settlement 
therein. [^Approved May 5, 1897, 
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[Chapter 446 of the Acts of the Year 1807.] 

An Act relatiye to the compensation fob damages in the 
town op stebung occasioned by the construction op the 
metropolitan water system. 

Be it enacted^ etc.^ as follows : 

Section 1. The owner of any real estate situated in that CompeMation 

*' for damages 

part of the town of Sterling on the southerly and westerly side in the town 
of Stillwater river, not taken but directly or indirectly de- occaaionedby 
creased in value by chapter four hundred and eighty-eight of metropoutan 

water Byateiii 

the acts of the year eighteen hundred and ninety-five entitled, 
"An Act to provide for a metropolitan water supply", or by 
the doings of the metropolitan water board thereunder, and any 
individual or firm owning, on the first day of April in the year 
eighteen hundred and ninety-five, an established business on 
land in said part of the town of Sterling, or the heirs or per- 
sonal representatives of such individual or firm, who shall 
deem that such business is decreased in value, whether by loss 
of custom or otherwise, by the carrying out of said act to pro- 
vide for a metropolitan water supply, shall have the same right 
to damages for such decrease in value, to be determined and 
recovered in the same way, as is provided for owners of real 
estate or of an established business in the town of West Boyls- 
ton by said chapter four hundred and eighty-eight of the acts 
of the year eighteen hundred and ninety-five. 

Section 2. The treasurer of the Commonwealth shall pay Treaanrerof 
hereafter as a part of the expenses of the metropolitan water wealth to pay to 
works annually on or before the thirty-fii-st day of December to st^ng a 
the town of Sterling an amount equal to the assessment made ^naUy.^^ 
by the assessors of the town of Sterling as of the first day of 
May in the year eighteen hundred and ninety-four, on all real 
estate taken or acquired, and held by the metropolitan water 
board on the first day of May in each year, under authority of 
said chapter four hundred and eighty-eight of the acts of the 
year eighteen hundred and ninety-five and acts in amendment 
thereof, so long as said property is held by said metropolitan 
water board, such payment to be in place of taxes and any 
other payment required by law upon such property. 

Section 3. This act shall take effect upon its passage. 
[Approved June 2, 1897. 
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[Chapter 456 of the Acts of the Year 1897.] 
An Act to require certain PAYioa^TS by municipalities tak- 
ing WATER FROM THE SOUTH BRANCH OP THE NASHUA RIVER, 
IN CERTAIN CASES. 

Be it enacted^ etc, as follows : 

Section twenty-two of chapter four hundred and eighty-eight 
of the acts of the year eighteen hundred and ninety-five is 
hereby amended by striking out in the fourteenth and fifteenth 
lines, the words " and for the construction, maintenance and 
operation of said works, the same to ", and inserting in place 
thereof the following : — and if the water is taken from the 
river above said reservoir it shall pay in addition a fair propor- 
tion of the cost of maintaining the purity of said water above 
the point of said taking ; and if the water is taken from said 
reservoir it shall pay in addition a fair proportion of the cost 
of maintaining the purity of said water and of the cost of con- 
structing and maintaining said dam and reservoir. Said pro- 
portions shall, — so as to read as follows : — Section 22. The 
towns of Clinton, Sterling, Boylston, West Boylston, Lan- 
caster, Holden, Rutland, Princeton, Paxton and Leicester, and 
the city of Worcester, may take from the south branch of the 
Nashua river, above the dam of the proposed reservoir on said 
river, so much of the water thereof as they have already been 
or may hereafter be authorized by the legislature to take, for 
supplying their inhabitants with water, and in case either of 
the towns of Lancaster, Holden, Rutland, Princeton, Paxton or 
Leicester, or the city of Worcester, shall so take water, it shall 
pay to the Commonwealth, to be paid into the sinking funds 
for said bonds, a fair proportion of the cost incurred by the 
Commonwealth for said water, and if the water is taken from 
the river above said reseivoir it shall pay in addition a fair 
proportion of the cost of maintaining the purity of said water 
above the point of said taking ; and if the water is taken from 
said reservoir it shall pay in addition a fair proportion of the 
cost of maintaining the purity of said water and of the cost of 
constructing and maintaining said dam and reservoir. Said 
proportion shall be determined by the engineer of said board 
and an engineer to be appointed by the city or town, and if 
they cannot agree, the proportion shall be determined by a 
master to be appointed by the supreme judicial court on the 
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petition of either party interested, and the report of such 
master made and accepted by said court shall be final and bind- 
ing on all parties. [^Appro'ved June 5, 1897. 



[Chapter 467 of the Acts of the Year 1807.] 

An Act kelativ^e to compensation for loss op taxes occasioned 

BY THE CONSTRUCTION OF THE METROPOLITAN WATER SYSTEM. 

Be it enacted, etc., as follows: 

Section 1. Section sixteen of chapter four hundred and 1896,488, §i 6, 

^ ^ etc., amended. 

eighty-eight of the acts of the year eighteen hundred and ninety- 
five, as amended by section one of chapter four hundred and 
thirty-six of the acts of the year eighteen hundred and ninety- 
six, is hereby amended by adding at the end thereof the follow- 
ing words : — provided^ however^ that the Commonwealth shall 
pay annually, on or before the thirty-first day of December, to 
the towns of West Boylston and Boylston, until such time as 
the payments to said towris hereinbefore set forth become due 
and payable, an amount equal to the assessment made by the 
assessors of each of said towns as of the first day of May in 
the year eighteen hundred and ninety-four, on all property in 
their towns taken or acquired on or before the first day of 
May in such year, under the authority of this act ; and shall 
pay to said towns annually, on or before the thirty-first day of 
December, an amount equal to the assessment made as aforesaid 
on all real estate in their towns so taken or acquired on or 
before the first day of May in each year by the Commonwealth, 
outside the limits of said proposed reservoir, so long as the 
same shall remain the property of the Commonwealth ; and 
provided^ further^ that no part of the fifty-one hundred and 
sixty-three acres described in the report of the state board of 
health on a metropolitan water supply made to the general court 
in the year eighteen hundred and ninety-five as necessary for 
said reservoir and the margin around the same shall be included 
in determining the amount to be paid in consequence of the 
taking of property outside the limits of said reservoir and mar- 
gin, — so as to read as follows: — Section 16. The treasurer city of Boston 
of the Commonwealth shall, from the proceeds of the bonds bursedand 
hereinafter provided for, reimburse the city of Boston for all be paid to 
moneys paid or that may hereafter be paid by said city for land Boyiaton and 
damages, or otherwise, in connection with the location, building ** ^^ 
or maintenance of reservoirs or basins not yet buUt, or for 
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lands taken for the preservation or protection of the purity of 
the waters of any reservoirs, or basins or of the tributaries 
thereof, and shall pay as part of the expenses of said metro- 
politan water works to the town of Boylston the sum of three 
thousand dollars a year and to the town of West Boylston the 
sum of twelve thousand dollars a year for the year of and each 
year succeeding said taking of the waters of said Nashua river, 
so long as each of said towns remains a municipality, and shall 
pay no tax or other payment to either of said towns on account 
of any property held by said water board for the purposes of a 
water supply : provided^ however^ that the Commonwealth shall 
pay annually, on or before the thirty-first day of December, to 
the towns of West Boylston and Boylston, until such time as the 
payments to said towns hereinbefore set forth become due and 
payable, an amount equal to the assessment made by the 
assessors of each of said towns as of the first day of May in 
the year eighteen hundred and ninety-four, on all property in 
their towns taken or acquired on or before the first day of May 
in such year, under the authority of this act ; and shall pay to 
said towns annually, 'on or before the thirty-first day of Decem- 
ber, an amount equal to the assessment made as aforesaid on 
all real estate in their towns so taken or acquired on or before 
the first day of May in each year by the Commonwealth, out- 
side the limits of said proposed reservoir, so long as the same 
shall remain the property of tHe Commonwealth ; and provided^ 
further^ that no part of the fifty-one hundred and sixty-three 
acres described in the report of the state board of health on a 
metropolitan water supply made to the general court in the year 
eighteen hundred and ninety-five as necessary for said reservoir 
and the margin around the same shall be included in determin- 
ing the amount to be paid in consequence of the taking of 
property outside the limits of said* reservoir and margin. 

Section 2. This act shall take effect upon its passage. 
{^Approved June 5, 1897, 
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[Chapter 478 of the Acts of the Year 1807.] 
An Act to supply the town of stoneham wtth water. 
Be it enacted, etc., as follows : 

Section 1. The metropolitan water board shall on applica- 
tion admit the town of Stoneham into the metropolitan water 
district, and furnish water to the same on the terms prescribed 
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by chapter four hundred and eighty-eight of the acts of the year °*®Jf®^g%J. 
eighteen hundred and ninety-five for the cities and towns in- etc. 
daded in said metropolitan water district, and on such payment 
of money as said board may determine ; and said town of 
Stoneham may supply itself and its inhabitants with water for 
the extinguishment of fires and for domestic and other pur- 
poses, obtaining the same from said board, by applying to be 
admitted into said district; and may establish fountains and 
hydrants, relocate or discontinue the same, may regulate the 
use of such water and fix and collect rates to be paid for the 
use of the same. 

Section 2. Said town, for the purposes aforesaid, may hold JJ%^^<jg 
and convey the water to be furnished by said metropolitan rights of way, 
water board as hereinbefore provided, through said town, and 
may also take and hold, by purchase or otherwise, all lands, 
rights of way and easements necessary for holding, storing, 
purifying and preserving such water and for conveying the 
same to any part of said town of Stoneham ; and may erect on May erect 

BtmctareBt lay 

the lands thus taken or held proper dams, reservoirs, buildings, down pipes, etc. 
fixtures or other structures ; and may make excavations, pro- 
cure and operate machinery, and provide such other means and 
appliances as may be necessary for the establishment and main- 
tenance of complete and effective water works ; and may con- 
struct and lay down conduits, pipes and other works, under 
and over any lands, water courses, railroads or public or 
private ways, and along any such way, in such manner as not 
unnecessarily to obstruct the same; and for the purpose of 
constructing, maintaining and repairing such conduits, pipes or 
other works, and for all proper purposes of this act, said town 
may dig up any such lands, and may enter upon and dig up 
any such ways in such manner as to cause the least hindrance 
to public travel thereon. The title to all lands taken or pur- Title to lands to 
chased under the provisions of this act shall vest in said town, Ite. ' 

and the land so taken may be managed, improved and con- 
trolled by the board of water commissioners hereinafter pro- 
vided for, in such manner as they shall deem for the best 
interests of said town. 

Section 3. Said town shall, within ninety days after the Description of 

"^ '' lands, etc., to 

taking of any lands, rights of way or easements as aforesaid, be recorded, 
otherwise than by purchase, file and cause to be recorded in the 
registry of deeds for the southern district of the county of 
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Middlesex a description thereof sufficiently accurate for identi- 
fication, with a statement of the purpose for which the same 
were taken, signed by the water commissioners hereinafter pro- 
vided for. 
Damages. SECTION 4. Said town shall pay all damages sustained by 

any person or corporation in property by the taking of any 
lands, rights of way or easements, or by any other thing done 
by said town under the authority of this act. Any person or 
corporation sustaining damages as aforesaid under this act, who 
fails to agree with said town as to the amount of damages sus- 
tained, may have the damages assessed and determined in the 
manner provided by law when land is taken for the laying out 
of highways, on making application at any time within the 
period of one year from the taking of such land or other 
property or the doing of other injury under the authority of 
this act ; but no such application shall be made after the ex- 
piration of said one year, 
tender™'*^ SECTION 5. In cvcry casc of a petition to the superior court 

as damages^tc ^^^ ^^ assessment of damages the town may tender to the com- 
plainant or his attorney any sum, or may bring the same into 
court to be paid to the complainant, for the damages by him 
sustained or claimed in his petition, or may in writing offer to 
be defaulted and that damages may be awarded against it for 
the sum therein expressed ; and if the complainant does not 
accept such sum, with his costs up to that time, but proceeds 
in his suit, and does not recover greater damages than were so 
offered or tendered, not including interest on the sum recovered 
in damages from the date of such offer or tender, the town shall 
have judgment for its costs after said date, for which execu- 
tion shall issue ; and the complainant if he recovers damages 
shall be allowed his costs only to the date of such offer or 
tender, 
sumeham SECTION 6. Said towu may, for the purpose of paying the 

Water Loan. necessary expenses and liabilities incurred under the provisions 
of this act, issue from time to time bonds, notes or scrip to an 
amount sufficient for such purpose, to be determined by the 
board of water commissioners hereinafter provided for. Such 
bonds, notes or scrip shall bear on their face the words. Town 
of Stoneham Water Loan, shall be payable at the expiration of 
periods not exceeding thirty years from the date of issue, and 
shall bear interest payable semi-annually at a rate not exceed- 
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ing four per cent, per annum, and shall be signed by the treas- 
urer of the town and countersigned by the water commissioners 
hereinafter provided for. Said town may sell such securities 
at public or private sale, or pledge the same for money bor- 
rowed for the purposes of this act, and upon such terms and 
conditions as it may deem proper : provided, that such securi- 
ties shall not be sold for less than the par value thereof. Said sinking fund. 
town shall provide at the time of contracting said loan for the 
establishment of a sinking fund, and shall annually contribute 
to such fund a sum sufficient with the accumulations thereof to 
pay the principal of said loan at maturity. Said sinking fund 
shall remain inviolate and pledged to the payment of said loan 
and shall be used for no other purpose. 

Section 7. Said town instead of establishing a sinking fund May provide 

*=* ^ for annual 

may at the time of authorizing said loan provide for the pay- pay menu on 
ment thereof in such annual proportionate payments as will 
extinguish the same within the time prescribed in this act ; and 
when such vote has been passed the amount required thereby 
shall without further vote be assessed by the assessors of said 
town in each year thereafter until the debt incurred by said 
loan shall be extinguished, in the same manner as other taxes 
are assessed under the provisions of section thirty-four of 
chapter eleven of the Public Statutes. 

Section 8. Said town shall raise annually by taxation a Payment of 
sum which with the income derived from water rates will be ®*p®°*^®» * 
sufficient to pay the current annual expenses of operating its 
water works, including therein any annual payment to said 
metropolitan water board, and the interest as it accrues on the 
notes, bonds and scrip issued as aforesaid by said town, and 
such contributions to the sinking fund and payments on the 
principal as may be required under the provisions of this act. 

Section 9. Whoever uses any water taken under this act Penalty for 

*' corruption of 

Without the consent of said town, or wilfully or wantonly cor- water, etc. 
rupts, pollutes or diverts any of the waters taken or held by 
said town pursuant to the provisions of this act, or destroys or 
injures any structure, work or other property owned, held or 
used by said town under the authority and for the purposes of 
this act, shall forfeit and pay to said town three times the 
amount of damages assessed therefor, to be recovered in an 
action of tort; and upon conviction of either of the above 
wilful or wanton acts shall be punished by a fine not exceeding 
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thr^ hundred dollars or by imprisonment not exceeding one 
ywir. 

Sbohok 10. The occupant of any tenement shall be liable 
for the payment of the rent for the use of wat^ in such tene- 
ment> and the owner shall also be liable in case of nan-payment 
by the occupant for all sums due for the use of water under 
this act-> to be collected in an action of contnct in the name of 
the town of Stoneham. 

Siscnox 11. Said town shall after tiie aooeptanoe of this 
act^ at a l^[al meeting called for the parpose elect by ballot 
three persons to hold office, one until tiie expiration of tinee 
years, one until the expiration of two years and one until the 
expiration of one year from the next suooeeding annual town 
meeting, to constitute a board of water ocmimiiwianeTs : and at 
eaob annual town meeting thereafter one suc^ eamnu^ioner 
Bhall be elected by ballot for the term of three yeais. Iso per- 
son shall be elected commissioner who holds at the time any 
town office by popular election. AB the autiioncy ^ptamed to 
the town by this act and not otherwise specially provided for 
shall be vested in «aid board of water eoauniBBuinex&, wiio siiall 
be subject however to such ix^tructions, mles and regniatians 
as said town may impose by its vote. Tlie said eommaBaaners 
slndl be trustee of tbe sinking fund herein provided for and a 
majority of said commisBioneTs shall constitute a qoonmi f ar 
the tmnsaction of bosiness illative both to the water wcoks and 
to the sii^i^ fund. Any vacancy Oceania^ in said bond 
from any cause may be filled for the unexpired tenn by said 
town at any legal meetii^ hdd for the purpose. 

Skcttok 12, Said commissioners shall fix saeb prices or 
rents for the use of water as sbsll prodnee animsliy jb near as 
Yioay be a net satphis0^9«r opsnting expca»es, Twchidin|T therein 
any annual payment to said metropolitan water bosixi, and 
interest chaiges equal to two per cent, of the total amount 
«f tSbe bonds, notes 0r scrip issued under tins act^ after payiog 
all cnrrmt etpemies of opersthig the waterworks and interest 
iBpOQ loans, and after ^jrment of all expensas for new oon- 
sti^uction not exceeding one thousand doillsrs in any one year 
after the orighMd coBSlmei(»on. ,The sinking fund shall be set 
apart for the payment and 'redemption of said water loan, and 
shall remain tnviolate and pledged to the pavment of said loan 
and shall be used for no other purpose. The net surptes afore- 
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said shall be paid into the sinking f and if any is established 
hereunder, and if said surplus does not equal two per cent, 
of the total amount of the bonds, notes and scrip issued under 
this act the town shall raise by general taxation a sum which 
with the surplus will equal said two per cent, and shall con- 
tribute said sum to the sinking fund. Said commissioners shall To render an 

^ account of their 

annually, and as often as the town may require, render an doings, etc. 
account of all then* doings in relation to the sinking fund, and 
shall be governed by the provisions of section eleven of chapter 
twenty-nine of the Public Statutes, except as herein otherwise 
provided. 

Section 13. If within thirty days after this act shall have Town of 
been accepted by the town of Stoneham, as hereinafter provided, purchaJT ™*^ 
the Wakefield Water Company shall notify the chairman of the of wakefieiS 
board of selectmen of said town in writing that it desires to sell company 
to said town such portion of its mains, pipes, hydrants, gates 
and fixtures as are situated within the territorial limits of the 
town of Stoneham and are now used for the purpose of supply- 
ing said town and its inhabitants with water, excepting however 
its standpipe and all main pipes through which water is sup- 
plied to said standpipe or to the town of Wakefield or its inhab- 
itants, reserving the right to use the property which it desires 
to sell, as aforesaid, for supplying said town of Stoneham and 
the inhabitants thereof with water, at rates not exceeding those 
charged therefor at the time of the passage of this act, for a 
period not exceeding two years, terminating whenever said 
town of Stoneham, having voted to purchase as hereinafter pro- 
vided, shall notify said company in writing that thereafter it 
desires the exclusive use of said property, said company agree- 
ing to continue to use said property for so supplying water, and 
to keep the same in good repair for such period, and further 
agreeing that at the end of said period it shall cease to have 
any right to supply said town of Stoneham or its inhabitants 
with water in any manner, and shall file with the town clerk of 
said town a specification and description of said property, said 
town shall not proceed to construct a distributing system for 
the water to be supplied to it and its inhabitants, under the 
authority of this act, unless it shall have first purchased of said 
company the property aforesaid ; and said company is author- 
ized to make sale of said property to said town, and said town 
is authorized to purchase the same and manage and use the 
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property thus conveyed for the purposes and under the provi- 
sions of this act. Whenever, within one year from the passage 
of this act, said town shall by a majority vote of the legal 
voters of said town present and voting thereon at a legal meet- 
ing called for that purpose, or at any annual town meeting, 
vote to purchase said property, notice of the desire of said com- 
pany to sell the same having been given as hereinbefore pro- 
vided, said property shall thereupon become the property of 
said town, and said town shall pay to said company the fair 
CommiBBioners valuc thereof, to be ascertained as hereinafter provided. In 

to be appointed *■ 

to determine casc Said towu and said company, after conference thereon, 

value of r J' ' 

property in caae shall be uuablc to agree upon the value of said property, the 

of failure to 

agree, etc. suprcmc judicial court shall, upon application by either party 
and notice to the other, appoint three commissioners, one of 
whom shall be learned in the law and one a skilled engineer, 
who shall determine the fair value of said property, without 
allowance for past, present or future earnings or earning capac- 
ity, good will or any franchise or privilege of said company, 
and whose award, when accepted by the court, shall be final ; 
but said company shall not be entitled to receive any payment 
as hereinbefore provided so long as any lien or other incum- 
brance remains upon said property or any part thereof, unless 
said commissioners shall otherwise determine, and said award 
shall not be paid until the time when said company shall finally 
cease to supply water to said town of Stoneham and its inhab- 
itants, as hereinbefore fR-ovided, and it shall draw interest only 
from that time. 

mit?^*to voters SECTION 14. This act, cxccpt as provided in section fifteen, 

meei^*^et<r° shall take effect upon its acceptance by a majority vote of the 
voters of the town of Stoneham present and voting thereon at a 
legal town meeting called for the purpose within one year from 
its passage ; but the number of meetings so called shall not 
exceed three. 

mien to take SECTION 15. So much of this act as authorizes the submis- 
sion of the question of its acceptance to the legal voters of said 
town shall take effect upon its passage, but it shall not take 
further effect unless and until accepted as hereinbefore pro- 
vided by the qualified voters of said town. [^Approved June 7, 
1897. 
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